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NHAI/13013/547/CO/19-20/CB/Kadthal  j  |  X  ^  J-  ^  03.08.2019 

To, 

Regional  Officer, 

National  Highways  Authority  of  India, 

D.  No. -8-2-334/18,  Road  No.-3,  Banjara  Hills, 

Hyderabad  -  500  034 

Sub.:  Engagement  of  user  fee  collection  agency  through  regular  basis  (e-tender)  for  Kadthal  at  km 
45.710  from  Hyderabad  -  Dindi  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State  of 
Tclangana  (Under  PIU  Hyderabad) 

Ref.:  (i)  NIT  No.  NHAI/1 3013/547/CO/19-20/CB/Kadthal  dated  01.07.2019  with  due  date  15.07.2019 
(upto  11:00  hrs.)  and  bid  opening  date  16.07.2019  (at  11:30  hrs.),  APC  of  Rs.  7.85  Cr. 

(ii)  LOA  dated  27.07.2019  issued  to  V.  Vidyasagar  Reddy 

Sir, 

The  Contract  Agreement  for  engagement  of  user  fee  collecting  agency  for  Kadthal  fee  plaza  has  been  signed 
on  02.08.2019.  The  user  fee  rates  will  be  applicable  *n  accordance  to  Fee  Rules,  2008  as  amended. 

As  per  the  Contract,  the  plaza  is  to  be  handed  over  to  the  new  user  fee  collecting  agency  as  per  details  given 


below: 

Name  of  Plaza 

Name  of  the 
fee 

collecting 

agency 

Date  of  handing 
over 

Annual  Remittance  Amount 
Payable  by  the  Bidder  to 
the  Authority  (P1U- 
Hydcrabad  for  the  period 
mentioned  in  Col.  ’C 

Amount  to  be  paid 
per  Week 

A 

B 

C 

D 

E 

Kadthal 

V. 

Vidyasagar 

Reddy 

(From  04.08.2019 
08:00:00  hrs.  to 
04.08.2020 
07:59:59  hrs) 

Rs.  7,91,28,999/- 
(Rs.  Seven  Crore  Ninety 
One  Lakh  Twenty  Eight 
Thousand  Nine  Hundred 
Ninety  Nine  Only) 

Rs.  15,13,397/- 
(Rs.  Fifteen  Lakh 
Thirteen  Thousand 
Three  Hundred  Ninety 
Seven  only) 

Copy  of  the  Contract  Agreement  is  being  sent  separately.  You  are  requested  to  take  necessary  action  for 
smooth  operation  of  fee  plaza  and  recheck  the  details  of  the  Contract  Agreement  signed  &  inform  about  the 
discrepancy,  if  any,  found  in  the  same. 


{Awadhesh  Kumar) 


General  Manager  (CO) 


Copy  to: 

1)  PD-PIU-Hyderabad  for  necessary  action 

2)  Sh.  V.  Vidya  Sagar  Reddy  (Individual),  H.  No.  268/  A,  Road  No.  12,  MLA  Colony,  Banjara  Hills, 
Hyderabad  -  500034,  Andhra  Pradesh 

3)  GM(IT)  -  with  request  for  updating  the  data  in  US 
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CONTRACT  AGREEMENT 

Preamble:-- 

•  This  Contract  is  made  at  New  Delhi  on  this  the  03.08.2019  by  and  between  the  National  Highways 
Authority  of  India,  a  Statutory  body,  established  under  the  National  Highways  Authority  of  India  Act,  1988, 
having  its  Corporate  Office  at  G-5&6,  Sector- 10,  Dwarka,  New  Delhi-110  075  hereinafter  referred  to  as  "the 
Authority"  (which  expression  shall,  unless  excluded  by  or  repugnant  to  the  context  thereof,  be  deemed  to 
mean  and  includ^iH successors  in  office  and  administrators)  of  the  ONE  PART,  represented  by  its  General 
Man  age  r/gdtnfi^Rrc  Sal  Operation  having  its  office  at  G-5&6,  Sector-10,  Dwarka,  New  Delhi-110  075. 


Individual 

«vn'-  Any  discrepancy  in  (.-« dolaiis  o-  this.  Co-iitaace  an 
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'S' 


AND 

Sh.  V.  Vidya  Sagar  Reddy  S/o  Sh.  V.  Raja  Reddy,  contractor,  an  Individual  having  its 
address  H.  No.  268/  A,  Road  No.  12,  MLA  Colony,  Banjara  Hills,  Hyderabad  -  500034, 
Andhra  Pradesh.  Hereinafter  referred  to  as  “the  Contractor”  (which  expression  shall, 
unless  excluded  by  or  repugnant  to  the  context  hereof,  be  to  mean  and  include  its 
successors,  administrators  and  permitted  assigns)  of  the  SECOND  PART. 

|B)  WHEREAS  the  Contractor  is  authorized  by  its  **Memorandum  of  Association/ 
**Partnership  Deed/  "Bve-laws  to  carry  on  the  business  of  providing  various 
sendees  on  contract  basis  through  its  employees  employed  regularly  or  otherwise. 

(C)  #  AND  WHEREAS  the  Contractor  undertakes  to  get  itself  licensed  and/or 
registered  with  the  appropriate  Authority  under  the  relevant  laws  mentioned 
above,  and  shall  furnish  necessary  proof  in  this  regard  within  7  days  of  signing 
of  this  contract. 

(D)  AND  WHEREAS  the  Contractor  undertakes  to: 

(a)  Comply  with  all  the  provisions  of  the  Employees  Provident  Fund  and 
Miscellaneous  Provisions  Act,  1952; 

(b)  Pay  to  till  its  personnel  deployed  as  per  the  Minimum  Wages  Act,  1948; 
and 

(cj  Comply  with  all  the  provisions,  duties  and  obligations  imposed  upon  it 
by  any  law  for  the  time  being  in  force  as  may  he  applicable. 

(E)  AND  WHEREAS  the  Authority  is  authorised  under  the  National  Highways 
Authority  of  India  Act,  1988  (hereinafter  referred  to  as  “the  1988  Act”)  to 
collect  User  Pees  on  behalf  of  Central  Government  for  services  or  benefits 
rendered  under  Section  7  of  the  National  Highways  Act,  1956  (hereinafter 
referred  to  as  “the  1956  Act”). 

Il  l  AND  WHEREAS  the  Authority  is  an  Executing  Agency  under  the  provisions  of 
the  National  Highways  Fee  (Determination  of  Rates  and  Collection)  Rules,  2008, 
(hereinafter  referred  to  as  “the  User  Fee  Rules,  2008. 

(G)  AND  WHEREAS  the  Authority  is  empowered  under  the  provisions  of  the  1988 
Act  to  enter  into  contracts  with  any  person  for  the  purpose  of  collection  of 
USER  Fee  under  the  said  User  Fee  Rules,  2008.  The  Authority  is  desirous  of 
engaging  the  Contractor  to  collect  User  Fees  only  at  Kadthal  at  km  45.710  from 
Hyderabad  -  Dindl  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State  of 
Telangana  (Under  PIU-Hyderabad). 

(H)  AND  WHEREAS  the  Authority  invited  bids  from  interested  entrepreneurs  for 
collection  of  USER  Fee  for  the  use  of  the  said  Section  of  National  Highway/ 
the  said  bridge  for  a  period  of  One  Year  User  Fee.  The  Contractor  is  one  of 
those  bidders  who  submitted  bid  and  quoted  in  its  offer  that,  in  lieu  of 
transferring  Central  Government's  User  Fee  collection  rights  for  the  said 
Section  of  the  National  Highway  or  the  said  bridge  for  aforementioned  period, 
the  Contractor  shall  remit  the  following  amount  to  the  Authority  so  as  to  be 


V.  V  t 


agar  REDDY 

Individual 


received  by  the  Authority  latest  by  TUESDAY  of  every  week  and  if  Tuesday 
happens  to  be  a  HANK  Holiday,  then  by  NEXT  bank  working  day  as  indicated 
below  by  way  of  a  demand  draft/  pay  order/  RTGS  transfer  for  the  said  section 
of  National  Highway  Or  the  said  bridge.  The  remittance  shall  be  as  follows: 


s. 

No. 

Period 

Total  for  One  Year 
Amount  Payable  by  the 
Bidder  to  the  Authority  - 
Hyderabad-PIU) 

Amount  to  be  paid  per 
week 

A. 

B. 

C. 

D. 

a) 

_ 1 

(From 
04.08.2019 
08:00:00  hrs. 
to  04.08.2020 
07:59:59  hrs) 

Rs.  7,91,28,999/- 
(Rs.  Seven  Crore  Ninety  One 
Lakh  Twenty  Eight  Thousand 
Nine  Hundred  Ninety  Nine 
Only) 

Rs.  15,13,397/- 
(Rs.  Fifteen  Lakh  Thirteen 
Thousand  Three  Hundred 
Ninety  Seven  only) 

•  For  calculating  the  weekly  amount,  the  amount  quoted  for  one  year  shall  be 
divided  by  the  number  of  days  in  a  year  (365  or  366  as  the  ease  may  be)  and 
multiplied  by  7. 

•  The  week  shall  be  counted  from  Monday  to  Sunday.  In  case  the  number 
of  days  in  first  and  last  week  happens  to  be  less  than  7  days ,  then  the 
bidder  will  deposit  the  amount  proportionately. 

•  The  amount  quoted  above  shall  be  exclusive  of  the  TCS.  Any  tax 
and  service  charges,  as  applicable  shall  be  borne  by  the  bidder  over  and 
above  the  quoted  amount. 

i)  AND  WHEREAS  the  Authority  HAS  AUTHORISED  General  Manager 
(Commercial  Operation)/  Project  Director  to  enter  into  this  Contract  with 
the  Contractor, 

ii)  And  Whereas,  the  Authority  has  authorized  the  Project  Director,  Project 
Implementation  Unit/Corridor  Management  Unit  Hyderabad  (hereinafter 
referred  to  as  “the  said  (to  be  authorized)”)  to  supervise  and  discharge  of 
various  functions  to  be  performed  by  the  Contractor  under  this  Contract. 

(I)  AND  WHEREAS  Sh.  Velma  Vishal  Babu,  who  is  the  authorized  person  of  V. 
Vidya  Sugar  Reddy  (Individual)  to  enter  into  this  Contract  with  the 
Authority.  (Enclose  the  proof  of  authorization  clearly  stating  relation  of 
the  person  authorized,  with  the  Contractor) 

(J)  AND  WHEREAS  the  parties  arc  desirous  of  recording  the  terms  and  conditions 
on  which  the  Contractor  shall  carry  out  the  job  of  User  Fees  collection  on 
behalf  of  the  Authority. 

Now  therefore  this  contract  witnesses  in  clauses  as  follows: 


1.  ENGAGEMENT  OF  CONTRACTOR: 

In  consideration  of  the  premises,  the  Authority  hereby  engages  the  party  of  the 
Second  Part  as  the  Contractor  and  the  Contractor  do  hereby  agrees  to  act  as 
the  Contractor  of  the  Authority  for  collection  of  USER  Pee  for  the  use  of  the 
said  Section  of  National  Highway/ the  said  bridge. 


2.  PERIOD  OF  CONTRACT: 

(ij  “The  Contract  shall  be  for  a  period  of  One  year  beginning  on  04.08.2019 
from  04.08.2019  (08:00:00  hrs.)  to  04.08.2020  (07:59:59  hrs.),  (hereinafter 
referred  to  as  “One  year”) 

OR 

till  the  plaza  is  handed  over  to  the  other  collection  agency  (OMT 
Concessionaire /BOT  Concessionaire  etc.)  as  per  directions  issued  by  NHA1, 
whichever  is  earlier.”  However,  in  case  of  certain  stretches  going  for  BOT/OMT, 
the  Authority  reserves  the  right  1o  reduce  the  period  of  contract  without  any 
compensation  and  in  such  cases  of  early  termination  of  contract,  the  total 
amount  payable  by  the  bidder  to  the  Authority  will  be  proportionately  modified 
depending  upon  the  period. 

Note:  The  start  date  of  contract  shall  be  within  2  days  from  the  date  of  signing 
of  the  contract  agreement  or  the  date  indicated  by  the  authority  in  LOA. 

(ii)  The  period  of  contract  shall  be  one  year.  In  case  the  Authority  is  not  getting 
a  bid  higher  than  the  remittance  under  this  contract  or  in  case  of  urgency,  the 
Authority  reserves  the  right  to  increase  the  contract  period  at  same  remittance 
and  terms  &  condition  under  the  contract  upto  03  months. 

3.  RATE  OF  USER  FEE: 

(a)  The  Contractor  shall  collect  User  Fees  at  such  rates  only  and  from  such 
vehicles  only  as  have  been  notified  by  the  Central  Government  vide  Notification  No. 
S.O.  1004(E)  dated  06.03.2018  for  the  use  of  the  said  Section  of  the  National 
Highway/ the  said  bridge  and  in  stria  compliance  with  the  provisions  of  the 
notification.  A  copy  of  the  said  Notification  is  appended  as  Schedule  I.  In  case,  there 
is  a  material  difference  (i.e.  impacting  the  collection  of  the  Contractor  by  more  than  10 
(ten)  %  in  a  year)  in  the  draft,  notification  and  the  officially  published  notification,  prior 
to  commencement  of  collection  of  User  Fee,  the  revised  remittance  shall  be  derived 
from  the  quoted  remittance  as  per  Clause-5(b)  and  in  the  event  of  dissatisfaction  of 
cither  party  on  the  revised  remittance,  so  fixed,  either  party  to  this  Contract  will  be  at 
liberty  to  terminate  this  Contract  by  giving  30  days  prior  notice  in  writing. 

(b)  The  Contractor  specifically  undertakes  not  to  claim  during  continuity  of  the 
Contract  any  change  including  addition,  deletion  and  change  in  the  classification 
mentioned  or  the  rate  of  User  Fee  specified  in  the  Notification  referred  above  and 
appended  to  this  Contract  as  Schedule  I  for  any  reason  whatsoever,  under  any 
circumstance. 
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(c)  The  Contractor  shall  not.  be  allowed  to  make  its  own  interpretation  about  a 
particular  type  ol  vehicle  attracting  a  particular  rate  so  as  to  charge  a  higher  rate  from 
a  particular  type  of  vehicles.  Decision  of  the  Authority  on  such  matter  shall  be  final 
and  binding. 


4.  COLLECTION  ONLY  AT  PRESCRIBED  RATE: 

The  Contractor  shall  ensure  that  under  no  circumstances,  USER  Fee  in  excess 
of  the  prescribed  rate  or  without  issuance  of  receipt  in  the  formal  including 
condition  of  such  receipts  being  bilingual  or  trilingual,  prescribed  by  the 
Authority  is  charged  by  the  Contractor  from  the  road  users.  Printing  of  receipts 
shall  be  arranged  by  the  Contractor  at  its  own  cost. 

5.  CHANGE  IN  THE  RATE  OF  USER  FEE: 

(a)  The  right  of  the  Central  Government  to  modify,  change  or  vary  the  rate  of 
USER  Fee  to  be  levied  or  conditions  for  collection  of  USER  Fee,  or  both  is 
hereby  reserved. 

(b)  The  revised  remittance  on  annual  increase  of  user  fee  rates  due  to 
change  in  WPI,  will  be  determined  using  the  weighted  percentage  increase 
in  the  rates  of  all  categories  of  vehicles,  using  proportions  of  different 
categories  of  vehicles*  and  considering  single  journey  rates.  A  sample 
calculation  is  given  in  Schedule-VIII. 

*The  Authority  will  inform  the  proportion  (%)  of  contribution  in  APC  of 
different  categories  of  vehicles  in  Clause- 1 . 1 .3  of  RFP 

(c)  In  case,  any  variation  in  the  prescribed  USER  Fee  rate  for  till  or  a 
particular  category  of  the  vehicles  is  effected,  sought  or  permitted  by  the 
Central  Government,  the  amount  payable  by  the  Contractor  to  the 
Authority  for  the  period  from  which  such  variation  comes  into  force, 
shall  be  adjusted  proportionately  on  the  basis  of  USER  Fee  rates 
specified  in  Schedule  1  and  vis  a-vis  the  new  USER  Fee  rates  as  detailed 
hereunder. 

The  amount  to  be  increased  /reduced  shall  be  worked  out  based  on: 

i)  Total  collection  worked  out  considering  the  traffic  during  6  calendar  months 
immediately  preceding  the  month  from  which  the  variation  is  effected  or  the 
actual  period  of  collection,  which  ever  is  less,  on  the  basis  of  existing  rates. 

ii)  Total  collection  worked  out  considering  the  same  volume  of  traffic  on  the  basis 
of  the  revised  fee  rates 


iii)  Percentage  change  between  (i)  and  (ii)  would  be  applied  to  remittance 
immediately  prior  to  such  revision  in  fee  rates  to  working  out  revised  amount 
payable  to  the  Authority. 

Provided  in  case  of  introducing  a  new  category  of  vehicles  not  subjected  to  levy 
of  USER  Fee  earlier,  tin  estimate  of  the  traffic  will  be  made  on  the  basis  of 
actual  collection  of  current  month  for  immediate  purposes.  At  later  stage  the 
effect  would  be  re  calculated  on  die  basis  of  actual  collection  for  six  month  or 
of  the  remaining  tenure  of  the  Contractor  whichever  is  earlier.  For  this  purpose 
the  Contractor  would  submit  a  monthly  collection  statement  to  Authority'  for 
the  effected  period  in  the  format  suggested  by  Authority.  For  this  purpose 
Authority  would  have  full  liberty  to  check  by  any  means  or  method  whether  the 
collection  given  is  actual  one. 

(d)  The  proposal  on  revised  remittance  alongwith  the  supporting  calculations  shall 
be  submitted  by  the  Contractor  to  the  Authority  atleast  7  days  prior  to  the 
actual  applicable  date.  The  Authority  will  give  approved  within  7  days.  In  case 
of  delay  in  approval  by  the  Authority,  the  Contractor  shall  deposit  the  revised 
remittance  from  applicable  date  as  per  their  own  proposal  on  the  revised 
remittance  and  the  difference,  if  any,  found  later  as  per  approved  remittance  by 
the  Authority,  shall  be  deposited  by  the  Contractor  alongwith  an  interest  @ 
12%  p.a.,  within  7  days  from  date  of  approval  of  revised  remittance  by  the 
Authority 

(e)  Provided  that,  any  modification,  change  or  variation  in  the  conditions  for 
collection  of  User  Fee  (including  towards  concession/  rebate  to  the  frequent 
short  distance  travellers  by  any  scheme  or  for  any  specific  purpose)  shall,  as  far 
as  possible,  be  effected  by  mutual  discussions  between  the  Contractor  and  the 
Authority  with  regard  to  the  consequential  adjustment  in  the  amount  payable 
by  the  Contractor  to  the  Authority  giving  due  regard  to  the  procedure  set  out  in 
Clause-5(c)  above  and  in  the  event  of  failure  to  arrive  at  an  agreement  on  this 
issue,  the  decision  of  the  Authority  shall  be  implemented  and  the  Contractor 
Shall  be  at  liberty  to  refer  the  dispute  to  Arbitration  as  per  Clause-27 


6.  COMMENCEMENT  AND  TERMINATION  OF  USER  FEE  COLLECTION: 

(a)  Subject  to  Clause  2  of  the  Contract,  the  USER  Fee  collection  shall 
commence  from  the  date  as  communicated  by  the  Authority  in  writing 
which  may  be  even  at.  variance  from  the  dates  mentioned  elsewhere  and 
terminate  on  expiry  of  One  Year. 

Provided  that  the  Contractor  shall  not  commence  collection  if  (i)  a 
published  copy  of  the  USER  Fee  notification  in  the  Official  gazette  is  not 
made  available  by  the  Authority;  and  (ii)  The  Authority  does  not  inform 
about  the  completion  of  the  said  section  of  the  Highway  or  the  said 
bridge  for  which  the  USER  Fee  is  to  be  collected.  The  Authority  can  also 
change  any  date  communicated  earlier  for  commencement  of  collection 
of  USER  Fee  for  other  rcason/s,  as  considered  necessary. 
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Provided  that  if  the  Contractor  is  not  able  to  commence  the  collection  of 
USER  Fee  from  a  particular  date,  not.  attributable  to  the  reasons  beyond 
his  control,  the  period  of  the  USER  Fee  collection  for  One  Year  shall  be 
deemed  to  have  begun  from  such  date  and  the  Contractor  shall  be  liable 
to  remit  the  agreed  amount  even  for  such  period  for  which  the  collection 
has  not  been  made. 

b)  The  right  to  collect  USER  Fee  shall  come  to  an  end  on  the  expiry  of  a 
period  of  One  Year  (Refer  to  Clause  2)  reckoned  from  date  as 
communicated  by  the  Authority  for  collection  of  USER  FEE. 

(c)  In  no  case,  the  Contractor  shall  have  a  right  to  demand  continuance  or 
extension  of  the  contract  period  beyond  the  period  of  One  Year 


EXEMPTION  OF  VEHICLES  AND  CONCESSION: 

(a)  Type(s)  of  vehicles  exempted  as  slated  in  the  Schedule  I  appended  to 
this  Contract  could  be  varied  at  any  time  cither  by  the  Authority  or  by 
l he  Central  Government  of  India.  Such  variance,  unless  impact  on  his 
collection  is  considered  more  than  half  a  percent  in  a  year  requiring 
renegotiation  of  terms  of  the  Contract,  shall  not  idler  the  liability  of  the 
Contractor  to  remit  the  specified  monthly  amount  and  shall  also  not 
affect  any  other  terms  and  conditions  of  this  Contract. 

(b)  All  exemptions  available  to  users  under  the  Indian  Toll  (Army  and  Air 
Force)  Act,  1901  and  rules  there  under,  further  extended  to  officials  of 
Indian  Navy,  shall  be  honored  by  the  Contractor. 

(e)  The  Contractor  shall  ensure  to  provide  monthly  and  daily  pass  for 
multiple  journey  in  accordance  with  the  provision  in  the  Notification 
appended  in  Schedule— I  and  National  Highways  (Determination  of 
Rates  &  collection)  Rules,  2008  is  published  with  amendments  vide 
GSR  950  (E)  Dt.  03.12.2010,  GSR  15  (E)  Dt.  12.01.2011,  GSR  756(E) 
Dt.  12.10.2011,  GSR  778(E)  Dt.  16.12.2013,  GSR  26(E)  Dt. 
16.01.2014,  GSR  831(E)  Dt.  21.11.2014,  GSR  02(E)  Dt.  29.12.2014, 
GSR  220(E)  Dt.  23.03.2015,  GSR  585(E)  Dt.  08.06.2016,  G.S.R 
1114(E)  dated  02nd  December,  2016,  G.S.R.  248(E)  dated  14th 
March,  2017,  G.S.R.  427(E)  dated  7th  May,  2018  and  its  subsequent 
amendments  from  time  to  time.  In  case  of  any  dispute  about  eligibility 
oi  any  user  about  a  particular  concession  or  about  the  operating 
procedure,  the  decision  of  the  Authority  concerned  or  his  authorized 
representative  shall  be  final  and  binding. 

(d)  If  the  Authority  is  satisfied  that  exemption  or  concession  available  to  an 
otherwise  eligible  user  for  whatsoever  reason,  has  been  denied,  the 
Contractor  shall  be  liable  to  pay  100  (Hundred)  times  of  the  value  of 
USER  Fee  charged  from  such  eligible  user  as  penalty  within  7  days  of 
the  issue  of  a  notice  by  the  PD  in  this  regard. 


PLACE  OF  COLLECTION: 


(a)  The  Contractor  shall  collect  User  Fees  only  Kadthal  at  km  45.710  from 
Hyderabad  -  Dindi  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the 
State  of  Telangana  (Under  PIU-Hyderabad)  where  permanent  USER  Fee 
Collection  Booth(s)  are  put  up  by  the  Authority.  Such 
booth(s)/ plaza/ plaza  area  cannot  be  used  or  allowed  by  the  Contractor 
to  be  used  by  others  for  any  other  purpose;  including  for  sale  of  any 
commodity  or  advertisement. 

Any  advertisement  in  plaza  area  is  strictly  prohibited.  Any  deviation  will 
be  treated  as  non-compliance  and  action  shall  be  taken  cither  under 
Clause  1  7  (c)  or  under  Clause  35(4). 

(b)  The  Contractor  undertakes  not  to  demand  any  additional  place  for 
collection  ol  USER  Fee  or  for  installation  of  check  barriers  under  any 
circumstances  and  for  any  reason  whatsoever.  The  Contractor  cilso 
undertakes  not  to  collect  USER  Fee  from  any  other  place.  The  decision  of 
the  Authority  in  this  regard  shall  be  final  and  binding. 

(c)  The  Authority  reserves  the  right  to  change  the  location  of  collection 
point  including  the  right  of  addition,  removal  and  merger  of  the  number 
of  USER  Fee  collection  points  as  notified  through  fee  notification  from 
time  to  time.  In  case  of  a  plaza  being  closed  by  any  of  such  notification, 
the  contract  shall  be  come  to  mi  end  and  the  performance  guarantee  of 
the  contractor  shall  be  refunded  in  compliance  to  other  provision  of  the 
contract  in  this  regard. 


DIVERSIONS: 

(a)  I  he  Contractor  has  surveyed  Ihe  said  Section  of  the  National  High  wav  or 
the  said  Bridge  and  surrounding  area  including  any  access  or 
diversion(s)  and  the  Contractor  has  submitted  its  bid  taking  into 
consideration  all  such  access  or  diversion(s)  or  any  diversion  of  traffic 
due  to  deterioration  in  road  conditions  or  closure  of  road  for 
maintenance  work,  whether  existing  or  likely  to  come  in  the  future 
which  any  road  user  may  opt  ,  inter-alia,  to  avoid  payment  of  the  USER 
Foe  by  bypassing  the  USER  Fee  collection  booths. 

(b)  The  Contractor  undertakes  that,  he  shall  not  make  any  claim  for  any 
decrease  in  traffic  on  the  ground  of  diversion  of  the  traffic  as  per  clause 
9(a)  above,  even  if  such  diversion  did  not  exist  at  the  time  of  submission 
of  the  bid  by  the  Contractor. 

(c)  The  Contractor  will  not  be  entitled  to  (a)  close;  and  (b)  demand  closure 
by  any  authority  whatsoever,  of  any  lateral  entry  to  the  said  section  of 
the  Highway  for  which  USER  Fee  is  to  be  collected.  The  Contractor 


recognizes  that  all  tollable  traffic  on  the  said  section  may  not  pass 
through  the  USER  Fee  collection  booth  or  USER  Fee  plaza. 


10.  HANDING  OVER  THE  USER  FEE  PLAZA(S): 

(a)  The  Authority  shall  endeavour  to  hand  over  the  USER  Fee  Plaza 
collection  booths  at  Kadthal  at  km  45.710  from  Hyderabad  -  Dindi  section 
from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State  of  Telangana  (Under 
Piu-Hyderabad)  at  08:00:00  hrs  of  04.08.2019  on  signing  the  contract 
to  the  Contractor  for  the  purpose  of  USER  Fee  collection  on  the  said 
Section  of  the  National  Highway /the  said  bridge. 

(b)  The  Authority  has  the  right  to  entrust  the  USER  Fee  plaza(s)  earlier 
than  the  date  mentioned  in  Clause  (a|  above,  subject  to  fulfillment  of 
other  conditions  of  the  Contract.  In  such  an  event,  the  Contractor’s 
obligation  to  remit  the  agreed  amount  will  begin  from  the  date  of  such 
handing  over  itself,  without  any  extension  in  the  period  of  the  Contract. 

(e)  In  case,  the  Authority  fails  to  handover  the  User  Fee  Plazas  on  the  date 
and  time  mentioned  in  Clause  (a)  above  and  hands  over  the  same 
anytime  after  the  dale  and  time  mentioned  in  clause  (a),  the  Contractor 
is  entitled  for  same  period  of  the  Contract  as  provided  under  clause  2, 
without  any  reduction  in  the  period  of  the  Contract. 

(d)  In  such  case  as  mentioned  in  (b)  and  (c)  above,  the  contract  period 
along  with  the  obligation  of  total  amount  payable  by  the  Contractor  to 
the  Authority  as  mentioned  under  column  B  (i.e.  Period  |  &.  C  (i.c.  total 
amount  payable  by  the  contractor  to  the  Authority)  of  the  table 
mentioned  earlier  shall  remain  same  and  commence  from  the  date  and 
time  of  actual  handing  over  the  User  Fee  plaza. 

(e)  The  Contractor  shall  handover  the  User  Fee  Plaza(s)  on  07:59:59  hrs  of 
the  day  on  the  completion  of  the  period  of  Contract  as  per  Clause  6 
above. 

(1)  In  case,  the  Contractor  fails  to  handover  the  User  Fee  Plaza  on  07:59:59 
hrs  of  the  day  of  the  completion  period  of  the  Contract  or  in  case  of 
termination  of  the  Contract  on  the  last  day  and  the  time  given  in  notice 
for  termination  to  the  Authority  together  with  all  the  equipments, 
facilities  and  articles  in  good  condition,  the  Contractor  shall  be  liable  to 
pay,  to  the  authority  a  penalty  equal  to  twice  the  average  amount, 
arrived  on  the  basis  of  quoted  amount  in  the  bid,  for  each  day  in 
addition  to  payment  of  proportionate  User  Fee  al  the  Contract  rate  for 
the  period  of  over  stay.  The  Contractor  shall  also  he  liable  to  pay  to  the 
Authority  such  cost  of  infrastructural  facilities,  equipment  and  all  other 
articles  as  are  not  in  good  condition  or  may  be  fixed  by  the  Authority, 
PIU/CMU  Hyderabad  of  the  Authority  whose  decision  in  the  matter  shall 
be  final . 
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g)  Upon  expiry  of  the  contract  period/ termination,  with  7  days,  the 

contractor  shall  submit  a  statement  giving  details  of  payments  of  weekly 
remittances  and  TCS  during  the  entire  contract  period  along  with  delay 
in  days  (if  any)  and  calculation  of  interest /penalty  for  delay  in  depositing 
tiie  remittances,  etc  for  settlement  of  all  accounts  of  the  Contractor  and 
issuance  of  “no  dues  certificate”  by  the  Authority.  No  Dues  Certificate 
shall  be  issued  not  later  and  within  7  days  after  settlement  of  accounts. 


11.  DISPLAY  OF  RATE  OF  USER  FEE  AND  USER  FEE  NOTIFICATION: 

(a)  The  rates  of  User  Fee,  the  categories  of  vehicles  exempted  from  payment 
of  User  Fee  and  the  name,  address  and  telephone  number  of  the 
Authority,  to  whom  complaints,  if  any,  should  be  addressed,  shall  be 
conspicuously  and  prominently  displayed  500m  ahead  of  the  User  Fee 
collection  booths,  100m  ahead  of  the  User  Fee  collection  booths  and  at 
the  User  Fee  collection  booths  also.  The  height  of  the  display  boards  and 
size  of  loiters  being  such  that  it  is  easy  for  drivers  to  read.  The  display 
boards  shall  be  provided  by  the  Authority. 

(b)  The  Contractor  shall  also  (i)  display,  a  copy  of  Notification  in  Schedule 
I,  appended  to  this  Contract  at  a  conspicuous  place  of  the  User  Fee 
Plazafs)  for  ihe  information  of  the  road  users  and  the  general  public  and 
(ii)  provide  a  copy  of  same  to  road  user  on  demand  upon  payment  of 
copying  charges  on  a  ‘no  profit  no  loss'  basis. 

12.  REQUIREMENT  OF  PERSONNEL  FOR  USER  FEE  COLLECTION: 

For  the  purpose  of  discharging  its  obligations  under  this  Contract,  the 
Contractor  shall  deploy  adequate  number  of  personnel  of  prescribed 
qualification  &  experience  and  having  undergone  such  training  as  may  be 
relevant  and  considered  necessary  from  lime  to  time  by  the  Authority  lo  ensure 
efficient  management  of  entire  operations,  including  free  flow  of  traffic,  in  or 
around  the  plaza  including  in  die  User  Fee  collection  booths. 

The  number,  qualification  &.  experience  of  personnel  to  be  deployed  should  be 
in  accordance  with  the  details  given  in  schedule-  Ill  of  diis  contract.  However, 
the  Authority  reserves  the  right  to  serve  directions  for  any  interchange  in  the 
category-  of  personnel  (total  deployment  will  remain  according  to  Schedule-  III) 
to  be  deployed  by  the  Contractor,  for  the  purpose  of  User  Fee  Collection  for 
ensuring  free  flow  of  traffic. 


13.  DEPLOYMENT  OF  PERSONNEL: 

(a)  The  Contractor  shall  ensure  that  the  personnel  deployed  by  it  for 
discharging  its  duties  under  riiis  Contract  are  of  good  health,  of  highest 
integrity,  punctual,  well  dressed,  well-behaved,  and  of  qualification  8r, 
experience  prescribed  in  schedule-  Ill 
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(b)  The  Contractor  shall  furnish  to  the  Authority  a  list,  in  addition  to  the 
list  of  key  personnel,  of  persons  deployed  for  the  purpose  of  discharging 
its  obligations  under  the  Contract,  containing  all  the  details  like  their 
educational  qualifications,  experience,  training  undergone,  good  health, 
good  character,  personal  residential  addresses  and  recent  photographs. 
The  required  details  for  key  personals  shall  be  submitted  to  the 
concerned  Regional  Office  and  that  of  other  staff  to  Project  Director  after 
signing  of  the  contract  in  the  format  given  in  schedule-  IV  of  this 
contract. 

(c)  The  uniform  of  the  personnel  deployed  shall  necessarily  bear  the  name 
of  the  individual  and  the  name  of  the  Contractor.  Navy  blue  Trouser  and 
sky  blue  check  shirt  will  be  the  uniform  for  collection  staff  for  summer. 
In  winter  navy  blue  pullover,  warm  navy  blue  trouser  and  sky  blue  check 
shirt  will  be  the  uniform  of  collection  staff.  Shoes  and  socks  should  be 
Black.  The  shirt  should  bear  the  name  of  the  agency  and  the  employee 
displayed  in  embroidery  in  readable  size. 

(d)  The  Authority  reserves  its  right  to  object  to  the  deployment  of  any 
personnel  for  any  reason  in  which  case,  such  person  or  persons  being 
objected  to  by  the  Authority  shall  be  removed  by  the  Contractor 
forthwith  and  replaced  wit  hin  a  day  from  such  removal. 

(e)  The  personnel  deployed  by  the  Contractor  shall  not 
misconduct/ misbehave  with  the  members  of  public  and  shall  observe 
strict  discipline  and  decency  in  their  behavior. 

(f)  The  Authority  shall  not  be  liable  for  any  misconduct  or  misdeeds  or  any 
act  or  incident  involving  the  Contractor  or  any  of  its  personnel  in  any 
criminal  or  civil  case  the  Contractor  shall  be  responsible  for 
consequences  and  if  any  such  incident  takes  place,  the  Contractor  shall 
forthwith  intimate  the  said  incident  to  the  Authority. 

(g)  The  Contractor  specifically  agrees  that  the  personnel  deployed  by  it,  will 
not  in  any  way  claim  employment  with  the  Authority.  The  Contractor 
shall  be  solely  responsible  for  any  dispute  raised  by  the  personnel 
deployed  by  him  either  during  the  term  of  the  Contract  or  thereafter. 

(h)  The  frequent  replacement  of  key  personnel  is  not  desirable  unless  they 
are  found  involved  in  malpractices  or  non  compliances.  However,  if  need 
be,  the  permission  of  replacement  of  key  personnel/  other  staff  will  be 
obtained  from  the  PD  concerned  in  advance.  The  PD,  if  satisfied  with  the 
reasons  submitted  to  him,  may  allow  such  replacement  after  verifying 
the  CVs  strictly  in  accordance  with  the  requirements  prescribed  in 
schedule-  III. 

(i)  The  Authority  is  in  process  of  introducing  new  electronic  technologies 
for  USFR  Fee  collection  system  by  installing  electronic  equipments 
already  developed  or  being  developed  by  various  companies/agencies. 
The  contractor  shall  extend  full  co-operation  in  installation,  operation 


and  maintenance  of  such  system  and  will  be  bound  by  the  advice  of  the 
authority  in  this  regard. 

As  per  Clause  I3(i)  of  the  drat)  Contract  Agreement,  the  Authority  vide  letter  No. 
66192,  dated  18.05.2015  (copy  enclosed)  advised  all  its  Toll  Collection 
C  on  tractors/  Bidders  that  the  toll  collection  contractor  is  responsible  for  traffic 
management  in  ETC  lane  including  security  of  ETC  equipment. 

A  list  of  ETC  equipment  installed  at  the  Toll  Plaza  will  be  handed  over  by 
concerned  PD,  NHA1  to  the  toll  collection  contractor  for  ensuring  their  safety 
and  security.  If  there  is  any  loss  or  damage  to  ETC'  equipment  at  any  toll  plaza 
Other  than  for  the  reasons  attributable  to  ETC  equipment  /  system  supplier  oj 
IUMCUNUAI,  it  will  be  construed  as  failure  of  the  contractor  in  discharging 
their  duty  and  the  cost  of  such  loss  or  damage  will  be  recovered  from  the  toll 
collection  contractor  from  the  available  performance  security  and  such  bidder  / 
contractor  shall  be  debarred  from  participating  in  any  tender  or  RFP  issued  by 
the  Authority’ for  a  period  of  01  (one)  year  or  as  decided  by  the  Authority  without 
prejudice  to  any  other  rights  of  the  Authority’  under  the  bidding  documents  / 
Contract  Agreement  and}  or  applicable  law. 

(j)  The  engagement  of  at  least  30%  ex-servicemen  (ESM)  is  mandatory. 
However,  in  case  of  non-availability  of  ex-servicemen,  CGM/RO  has 
power  to  relax  the  requirement  considering  overall  capabilities  and 
arrangements  made  by  the  agency  for  transparent  and  efficient  toll 
collection  at  toll  plaza. 


14.  INTER  SE  RELATIONS: 

(a)  In  idl  circumstances  it  is  clearly  understood  by  the  parties  that  the 
personnel  deployed  by  the  Contractor  shall  have  no  connection 
whatsoever  with  the  Authority  and  the  relationship  of  master  and 
servant  or  employer  and  employee  shall  be  only  between  the  Contractor 
and  the  personnel  deployed  by  it. 

(b)  However,  if  considered  necessary,  the  Authority  shall  have  every  right  to 
enquire  and  seek  documentary  evidence  from  the  Contractor,  whether  all 
the  statutory  dues  like  ESI,  EPF,  Minimum  Wages,  Weekly  offs,  Bonus, 
Medical  Leave,  Workmen  Compensation  and  any  other  entitlements  for 
which  the  Contractor  is  liable  to  provide,  tire  being  paid  or  not  or  have 
been  paid  or  not  for  a  particular  period. 

(c)  In  case  of  any  breach  by  the  Contractor  in  the  payment  of  such 
statutory  dues  not  necessarily  pertaining  to  its  personnel/employees, 
the  Authority  shall  be  entitled  to  adjust  the  same  from  the  Performance 
Security  and  pay  such  statutory  dues  to  the  appropriate  authority.  The 
Contractor  shall  replenish  the  Performance  Security  within  7  (seven) 
days  of  the  notice  by  die  Authority.  The  decision  of  the  Authority  in  this 
regard  shall  be  final  and  binding  on  the  Contractor. 
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15.  PROVISION  OF  INFRASTRUCTURE: 


IS 


(a)  The  minimum  infrastructure  to  bo  provided  [in  case  not  provided  by 
NHA1  or  ihe  BOT  (Annuity)  Concessionaire!  an(*  maintained  by  the 
Contractors  are  as  under; 

(i)  Computers  and  its  peripherals, 

(ii)  Software  for  running  the  system  if  die  contractor  is  not  using  KHAI’s 
software,* 

(iii)  Generator/  Standby  Generator  for  power  if  there  is  no  electricity 
connection/  for  stand  by  requirement. 

*  The  software  used  by  the  Contractor  shall  be  able  to  provide  vehicle 
crossing  details  with  number  of  vehicle,  type  of  vehicle,  date  and  time  of 
crossing  the  plaza  etc. 

(b)  The  Authority  shall  handover  die  Toll  Plaza  to  the  Agency  in  the 
condition  as  existing  on  7  days  prior  to  bid  due  date  on  'as  is  where  is 
basis*.  The  agency  shall  carry  out  upgradation /provide  facilities  as 
required,  to  discharge  his  duties. 

(c)  The  repair  and  maintenance  of  such  facilities  once  provided  by  the 
Authority  shall  be  the  responsibility  of  the  Contractor  including  but  not: 
limited  to  payment  of  electricity  bill,  fuel,  consumables  like  electricity 
bulbs,  water  charges  etc.  The  Authority  may  provide  consumables  at  the 
time  of  handing  over  of  the  User  Fee  collection  plazas/ booths  only, 
thereafter  all  consumables  shall  be  arranged  by  the  Contractor  at  its 
own  cost  and  at  the  time  of  taking  over  the  facility  by  the  Authority,  if 
any  liability/obligation(s)  regarding  repair  and  maintenance  and 
consumables  remains  unfulfilled  by  the  Contractor,  same  shall  be 
adjusted  by  the  Authority  from  Performance  Security. 

(d)  All  expenses  for  printing  receipts  or  passes  to  be  issued  to  users  shall  be 
borne  by  the  Contractor.  The  Contractor  shall  abide  by  the  instruction  of 
the  Authority  in  the  matter  of  its  format  or  size  or  language. 

(e)  An  inventory  (along  with  the  condition  and  present  book  value)  of 
infrastructural  facility  /equipment,  and  all  other  articles  (properties  of 
NHAI  only)  shall  be  prepared  and  duly  signed  by  both  the  parties  at  the 
lime  of  handing  over  or  taking  over  of  the  User  Fee  Plaza(s).  All  rental 
article  /equipments  shall  be  returned  immediately  after  handling  over 
the  plaza  to  the  Contractor  and  no  rent  shall  be  paid  thereafter. 

(1)  The  Contractor  shall  abide  by  all  the  instructions  issued  by  the  Authority 
from  time  to  time.  The  Contractor  also  undertakes  to  abide  by  such 
instructions  in  order  to  make  the  process  of  User  Fee  collection  simple, 
faster  and  hassle  free  by  extending  necessaiy  cooperation  in  adopting 
the  technological  advancements  in  the  process/ work  of  User  Fee 
collection. 
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(g)  The  user  fee  collecting  agency  shall  make  necessary  arrangements  for 
power/ lighting  to  ensure  proper  working  of  the  User  Fee  plaza(s) 
including  various  office  equipment  installed,  maintaining  and  running 
all  electric  arrangements  and  stand  by  generator  along  with  electric 
lighting  and  bearing  all  expenses  thereon  during  the  entire  period  of  this 
Contract  and  paying  punctually  electricity  and  water  charges  in  respect 
of  the  User  Fee  plaza(s)/ collection  booths  as  they  become  due  and 
payable  during  period  of  this  Contract, 

(h)  The  repair  of  the  road  section  at  the  Toll  Plaza  site  will  be  the 
responsibility  of  the  NHAI. 

(i)  In  case  of  BOT  (Annuity)  stretches,  whatever  facilities  and  maintenance 
obligations  fall  within  the  mandate  of  the  Concessionaire,  same  shall  be 
provided  by  the  Concessionaire,  during  the  Concession  period. 

16.  INSURANCE: 

(a)  If  required  under  the  law  for  the  time  being  in  force,  the  Contractor 
shall  arrange  adequate  insurance  to  cover  each  of  its  personnel 
deployed  against  any  type  of  accidents,  for  all  the  assets  owned  by  the 
Contractor  and  cash  in  booth,  cash  in  chest,  and  cash  in  transit.  The 
expenditure  incurred  for  procuring  such  insurance  shall  be  borne  by 
the  Contractor  alone. 

(b)  As  per  the  instruction  of  the  Authority  the  Contractor  shall  also 
arrange  adequate  Insurance  cover  at  its  own  cost  favouring  the 
Authority,  for  all  the  properties  handed  over  by  the  Authority  for 
comprehensive  risk. 


1 7.  PERFO  RMANCE  SECURITY: 

(a)  The  successful  Bidder  shall  furnish  to  the  authority  Performance  Security 
consisting  of  (a)  a  crossed  account  payee  demand  draft/pay  order,  amounting  to  Rs. 

65,95,000/-  (Rs.  Sixty  Five  Lakh  Ninety  Five  Thousand  only)  (an  amount  equal 
to  one  (1)  month’s  agreed  remittance)  has  been  deposited  by  the  bidder  through 
RTGS/NEFT  vide  UTR  No.  KVBLR52019080255088851  dated  02.08.2019  of  Rs. 
65,95,000/-  in  favour  of  National  Highways  Authority  of  India)  and  (b)  a  bank 
guarantee  as  per  the  format  prescribed  by  National  Highway  Authority  of  India  from 
any  Nationalized  Indian  Bank/State  Bank  of  India  or  its  subsidiaries/IDBI/ 
ICICI/Export  Import  Bank/Foreign  Bank  with  counter  guarantee  from  any 
Nationalized  Indian  Bank  or  State  Bank  of  India  or  its  subsidiaries/any  RBI  approved 
Scheduled  Commercial  Bank  having  net  worth  of  more  than  Rs.  500  Crore  (Rupees 
Five  Hundred  Crores  )  from  its  Indian  Operations  Rs.  65,95,000/-  (Rs.  Sixty  Five 
Lakh  Ninety  Five  Thousand  only)  (an  amount  equal  to  one  (1)  month  agreed 
remittance),  dated  01.08.2019,  bearing  no.  RWOIBGP 192 130001  for  Rs. 
65,95,000/-  of  Karur  Vysya  Bank  Ltd.,  Banjara  Hills  Branch,  Hyderabad  valid  for 
a  period  of  14  (Fourteen)  months  i.e.  upto  01.10.2020  from  the  date  of  LOA  for 
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due  observance  of  the  terms  and  conditions  contained  herein  and  the  performance  of 
its  obligation  as  per  the  Contract  to  be  entered  into  for  1  (one)  year. 

(b)  (i)  The  said  Performance  Security  shall  not  bear  any  interest  except  when 
the  collection  is  not  started  within  120  days  of  signing  of  the  Contract  for  the  reasons 
not  attributable  to  the  Contractor.  In  such  a  case,  interest  (</.8%  p.a.  shall  be  paid  for 
the  period  beyond  120  days.  Performance  Security  shall  be  refunded  as  early  as 
possible,  but  not  exceeding  30  days  from  the  end  date  of  the  contract,  after  settlement 
of  all  the  accounts  by  the  Contractor  and  upon  issuance  of  no  due  certificate  by  the 
Authority. 

(ii)  In  case  settlement  of  accounts  and  issue  of  no  dues  certificate  are 
getting  delayed  due  to  any  pending  issue/  recovery,  which  remains  to  be  closed  on  the 
end  date  of  the  contract,  the  performance  security  to  the  extent  of  value  of  such 
issue/  recovery’  only  shall  be  retained  and  the  balance  performance  security  shall  be 
released  as  early  as  possible,  but  not  exceeding  30  days  from  the  end  date  of  the 
contract. 

(iii)  In  case  of  delay  in  release  of  performance  security  or  excess  withholding 
of  the  amount,  NHAJ  will  pay  simple  interest  (a  12%  per  annum  on  such  amount  to 
the  contractor  for  the  period  beyond  30  days  from  the  end  date  of  the  contract  till  date 
of  release  of  performance  security/  excess  amount  withheld. 

(c)  (i)  The  Authority  shall  also  be  competent  to  utilize  the  said 

Performance  Security  against  any  loss  or  damage  caused  to  the 
property  of  the  Authority  by  any  act  of  omission  and/or 
commission  by  the  Contractor  or  its  eigen ts  and  servants  or  adjust 
it  towards  any  claim  of  the  Authority. 

(ii)  The  Contractor  undertakes  that,  in  case  of  any  default  on  its  part 
to  perform  and  observe  any  of  the  covenants,  conditions  or 
provisions  contained  in  this  Contract,  it  shall  be  lawful  for  the 
Authority  in  its  absolute  discretion  to  forfeit  the  whole  or  any  part 
of  the  said  Performance  Security,  without  prejudice  to  any  other 
remedy  that  the  Authority  may  have  against  the  Contractor  under 
this  Contract  or  under  general  law  for  such  breach. 

(d)  The  amounts  lying  with  the  Authority  towards  the  Performance  Security 
shall  not  be  adjusted  towards  installments  due  to  the  Authority  from  the 
Contractor  including  the  installment  for  the  last  month  of  the  contract 
period  except  as  provided  in  Clause- 19. 


18.  PENALTY  FOR  CHARGING  EXCESS  USER  FEE: 

(a)  In  case,  it  is  observed  and/or  established  to  the  satisfaction  of  the 
Authority  that  the  fee  collecting  agency  has  charged  User  Fee  in  excess 
of  the  prescribed  rate,  the  Authority  may  impose  a  penalty  of  an  amount 
equal  to  fifty  times  of  the  actual  amount  so  charged  per  day  for  30  days 
i.e.  (actual  amount  charged  x  30  days  x  50).  After  three  such  incidents  of 
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levy  of  penalty  for  excess  charging,  the  pari  performance  security  of  an 
amount  equal  to  1  (One)  months  agreed  remittance  i.e. 
Rs.  65,95,000/-  (Rs.  Sixty  Five  Lakh  Ninety  Five  Thousand  only)  as 
per  amount  stated  in  Letter  of  Award  shall  be  forfeited  in  addition  to 
such  recoveries.  The  contractor  shall  have  to  replenish  the  forfeited 
performance  guarantee,  in  the  same  mode  as  it  was  deposited  earlier, 
within  10  days  of  such  forfeiture  to  continue  with  the  collection  work 
failing  which  the  contract  shall  be  terminated  and  the  balance 
performance  guarantee  shall  also  be  forfeited.  If  the  incident  of  excess 
charging  is  again  observed  and/or  established  to  the  satisfaction  of  the 
Authority  after  forfeiture  of  part  performance  guarantee,  the  contract 
shall  be  terminated  and  the  entire  performance  guarantee  shall  be 
forfeited. 


(b)  The  termination  under  this  clause  shall  make  the  Contractor  liable  for 
unconditional  forfeiture  of  the  Performance  Security. 

(c)  The  termination  under  this  clause,  in  addition  to  unconditional 
forfeiture  of  the  Performance  Security,  shall  make  the  Contractor  liable 
for  debarring  from  assigning  any  future  work  with  Authority. 

19.  PENALTY  FOR  FAILURE  TO  PAY  INSTALMENTS: 

(i)  In  case  of  delay  in  remittance  of  the  agreed  amount  of  any  installment  due 
under  this  Contract  to  the  Authority  beyond  the  fixed  day  (as  per  clause  8,  of 
SECTION  -  II),  the  Authority  shall  levy  penalty®  0.2%  per  day  for  initial  one 
month  delay  and  @  0.5%  per  day  for  further  delay  beyond  one  month.  Such 
right  would,  in  ter- alia,  include  unconditioned  right  of  the  Authority  to 
terminate  the  Contract  forthwith,  without  assigning  any  reasons  whatsoever 
and  take  over  possession  of  the  User  Fee  Plaza(s)  for  User  Fee  collection  in  any 
manner  the  Authority  may  deem  fit.  The  penalty  so  levied  shall  be  recovered 
from  the  performance  guarantee  which  shall  be  replenished  by  the  contractor 
within  10  days  from  the  date  of  such  recovery'  failing  which  the  contract  is 
liable  to  be  terminated. 

(ii)  For  avoidance  of  doubt,  if  more  than  one  remittance  are  delayed  and  the 
contractor  deposits  a  lumpsum  amount,  this  will  be  adjusted  following  First- 
in-First-out  (FIFO)  approach,  i.e.,  the  earliest  installment  due  shall  be  first 
adjusted  along-with  the  applicable  penal  interest  on  the  earliest  remittance  on 
that  date  and  in  similar  manner  the  other  remittances  shall  be  adjusted.  No 
further  interest  shall  be  applicable  on  the  penal  interest  component.  The  penal 
interest  shall  be  simple  i.e.  shall  not  be  compounded. 

(iii)  (a)  If  the  remittances  outstanding  including  penal  interest,  if  any,  on 
ending  of  the  contract  is  less  than  the  cash  performance  security,  then  such 
amount  shall  be  recovered  from  cash  performance  security,  accounts  will  be 
settled  and  balance  securities  will  be  released  and  penal  interest  shall  be 
levied  only  upto  end  date  of  contract.  In  case  of  contractor  has  not  deposited 
the  remittance  of  last  week  on  ending  of  contract  period  which  is  also  to  be 
adjusted  from  the  cash  performance  security,  then  an  additional  penal  interest 

0.2%  per  day  for  7  days  on  the  last  week  remittance  shall  also  be  levied. 


(b)If  the  remittances  outstanding  including  penal  interest,  if  any,  on  ending  of 
the  contract  Eire  more  than  the  cash  performance  security,  then  the  dues  to 
the  extent  of  cash  performance  security  will  be  adjusted  as  provided  at  Para- 
(iii)  (a)  above,  following  FIFO  approach  given  at  Para-(ii)  above  and  the  balance 
including  penal  interest  shall  be  deposited  by  the  contractor.  For  avoidance  of 
doubt,  it  is  clarified  that  the  penal  interest  will  be  applicable  only  on  the 
ince  remittances  and  the  penal  interest  will  continue  till  payment  of  dues 
by  the  contractor. 


20.  PENALTY  FOR  FAILURE  TO  COMPLY  ANY  OF  THE  OBLIGATIONS 
SPECIFIED  IN  CLAUSE  23  OF  THE  CONTRACT: 

In  case  of  non-compliance  of  any  of  the  obligations  specified  in  clause-23,  the 
Authority  shall  levy  penally  {§)  Rs.  1.0  lakh  per  default  per  month  except  for 
Clause-23(c)  for  which  the  penalty  shall  be  @  Rs.  10,000/-per  default  per 
month,  without  prejudice  to  any  other  rights  of  the  Authority  under  this 
Contract.  However,  in  case  of  non  compliance  of  obligations  specified  in  Clause 
23(h),  the  Authority  shall  levy  a  penalty  @  Rs.  10,00,000 /-  per  instance  or 
termination  of  Contract  Agreement  or  both ,  without  prejudice  to  any  other  lights 
of  the  Authority  under  this  contract.  The  date  of  default  will  be  the  date  of 
reporting  to  the  contractor  by  the  Authority  concerned  or  his  authorized 
representative.  In  addition  to  levy  of  penalty  as  above,  more  than  three  defaults 
in  a  month  under  this  clause  may  attract  termination  under  clause  35  (2)  of 
this  contract.  Before  levy  of  penalty  under  this  clause  the  contractor  shall  be 
given  a  reasonable  opportunity  to  rectify  the  default.  The  decision  of  the 
Authority  concerned  or  his  authorized  representative  to  levy  the  penalty  under 
this  clause  shall  be  final  and  binding.  The  penalty  so  levied  shall  be  recovered 
from  the  performance  guarantee  which  shall  be  replenished  bv  the  contractor 
within  10  days  from  the  date  of  such  recovery  failing  which  the  contract  is 
liable  to  be  terminated. 


2 1 .  OPERATIONAL  TRANSPARENCY: 

The  Contractor  shall  be  solely  responsible  for  efficient  and  transparent  working 
and  management  of  User  Fee  collection  at  all  points  of  time. 


22.  AUTHORISED  REPRESENTATIVE  OF  THE  AUTHORITY: 

(a)  The  Authority  has  designated  (to  bo  authorised),  Hyderabad  NHAI  PIU  / 
CMU  as  “the  Authority”  to  carry  out  all  functions  on  its  behalf  under 
this  Contract  and  may  change  the  authorised  representative  from  time  to 
time. 

(b)  The  said  Representative  of  the  Authority  shall  have  the  overall  authority 
to  control  and  supervise  the  work  of  collection  of  User  Fee  carried  on  by 
the  Contractor  with  a  view  to  ensure  that  collection  of  User  Fee  is  carried 


out  smoothly,  efficiently  and  without  any  hindrance  or  harassment  to 
the  users  of  National  Highway. 

(c)  The  Authority  or  any  other  officer  of  the  Authority  or  any  agency  as 
authorized  by  the  Authority  or  by  the  Authority,  shall  have  right  and 
authority  to  inspect  and  check  the  receipt  books  (used/ unused/ 
counterfoils),  registers  and  books  of  accounts  maintained  by  the 
Contractor  at  any  time  without  giving  any  notice. 

(d)  The  instructions  given  from  time  to  time  by  the  Authority  or  his 
authorised  representative  in  this  regard  shall  be  complied  with  promptly 
by  the  Contractor. 

(e)  The  Contractor  shall  keep  records  of  all  the  complaints  received  and 
replied  directly  or  otherwise  by  it  and  forward  a  copy  on  fortnightly  basis 
to  the  Authority. 


23.  OBLIGATIONS  OF  THE  CONTRACTOR: 

(a)  The  Contractor  undertakes  the  responsibility  of  the  complete  job  of  User 
Fee  collection,  maintenance  of  all  records,  maintenance  of  User  Fee 
collection  account,  maintenance  of  vehicle  type  wise  Traffic  Data  on  shift 
to  shift  basis,  maintaining  the  cleanliness  of  User  Fee  plazas/ User  Fee 
collection  booths  and  surrounding  area  etc.  and  any  other  duty*  as  may 
be  assigned  by  the  Authority  from  time  to  time. 

(b)  The  Contractor  shall  make  appropriate  arrangement  for  management  of 
the  traffic  at  its  own  cost  and  shall  ensure  that  the  processing  time  for  a 
vehicle  at  the  User  Fee  counter  should  nol  be  more  than  30  seconds  for 
the  purpose  of  issuing  USER  Fee.  All  the  lanes  shall  be  kept  open  at  all 
times  irrespective  of  peak  or  off  peak  hours. 

(c)  The  Contractor  specifically  undertakes  to  abide  by*  all  the  instructions 
issued  by  the  Authority  from  time  to  time  on  operational  matters  and 
further  agrees  not  to  raise  any*  dispute  against  the  same  including  any 
additional  cost  that  the  Contractor  may  be  required  to  bear  to  comply 
with  such  instructions. 

Id)  During  the  contract  Period,  the  contractor  shall  furnish  to  the  Authority, 
within  7  (seven)  days  of  completion  of  each  month,  a  statement  of  User 
Fee  substantially  in  the  form  set.  forth  in  Schedule-  V  (the  “Monthly  User 
Fee  Statement”).  Proper  record  is  to  be  maintained  at  the  plaza  for  the 
purpose  of  providing  such  information.  The  Contractor  shall  also 
submit  such  information  sought  by  the  Authority  in  such  format,  as 
may  be  prescribed  by  the  Authority  from  time  to  time. 

(e)  The  Contractor  shall,  prior  to  the  close  of  each  day,  send  to  the 
Authority,  by  facsimile  or  e-mail,  a  report  stating  accidents  and  unusual 
occurrences  on  the  Road  Section  within  500  meters  on  either  side  of  the 
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plaza  relating  to  the  safety  and  security  of  the  Users  and  Road  Section. 
A  weekly  and  monthly  summary  of  such  reports  shall  also  be  sent  within 
three  days  of  the  enclosing  of  each  week  and  month,  as  the  case  may 
be.  For  the  purposes  of  this  Clause  23  (e)  accidents  and  unusual 
occurrences  on  the  Road  Section  shall  include: 


(i) 

death  or  injury  to  any  person; 

(ii) 

damaged  or  dislodged  fixed  equipment; 

(iii) 

any  obstruction  on  the  Road  Section,  which  results  in  slow  down 
of  the  services  being  provided  by  the  Contractor; 

(iv) 

disablement  of  any  equipment  during  operation; 

(v) 

communication  failure  affecting  the  operation 
smoke  or  fire; 

of  Road 

Section 

(vi) 

flooding  of  Road  Section;  and 

(vii) 

such  other  relevant  information  as  may  be 
Authority. 

required 

by  the 

(1)  Deleted 

(g)  The  contractor  also  agree  to  abide  by  the  requirement  of  clause  12  &. 
clause  13  specifically  on  deployment  of  the  personnel  for  the  purpose  of 
this  Contract. 

(h)  The  Contractor  agrees  that  maintaining  adequate  change/  coins  and 
giving  correct  change  to  the  road  users,  while  paying  /  receiving  user 
fee  is  his  sole  responsibility  and  undertakes  not  to  indulge  in  wrong 
practices  like  giving  namkeen /  coffee/  wafer  packets,  etc.  instead  of 
giving  change  for  the  balance  amount  to  the  road  users.  A  placard  shall 
be  placed  at  all  Toll  Booths  in  the  format  enclosed  at  Schedule-IX  for 
information  of  the  road  users.  In  case  it  is  found  during  the  surprise 
checks  that  the  Contractor  is  giving  namkeen/  coffee/  Wafer  packets  in 
lieu  of  change,  the  Contractor  at  his  cost  shall  issue  an  advertisement  in 
the  local  newspapers  asking  the  road  users  to  approach  the  Toll  Plaza 
Office  for  getting  back  the  change  by  returning  namkeen/  coffee/  wafer 
packets  by  showing  the  user  fee  payment  receipt. 


24.  RIGHT  OF  INSPECTION: 

(a)  The  Authority  reserves  the  right  to  conduct  checks  including  surprise 
checks  at  any  time,  to  check/ observe/witness  the  activities  of  the 
Contractor  including  the  User  Fee  collection  Plaza(s)  and  to  monitor  or  to 
ensure  that  any  or  all  the  activities  including  User  Fee  collection 
enunciated  by  this  Contract  are  being  carried  out  properly  by  die 
personnel  deployed  by  the  Contractor. 

(b)  The  Authority  may  exercise  any  check/control  to  ensure  discharge  of 
various  obligations  by  the  Contractor  under  die  Contract  including  but 
not  limited  to  following: 
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i)  Correctness  of  the  User  Fee  charges  recovered  from  users,  as 
prescribed 

ii)  Issue  of  proper  Receipts  to  all  Vehicles; 

iii)  Maintenance  of  proper  registers  including  those  relating  to 
collection  of  User  Fee  from  different  type  of  vehicles; 

iv)  Weekly  remittance  of  amount  due  from  the  Contractor  by  the 
prescribed  day; 

v)  Checking  of  data  in  electronic/ soft  form; 

vi)  Maintain  User  Fee  Plaza(s)  and  its  appurtenances  by  the 
Contractor  at  his  cost  and  ensure  that  they  are  in  good  running 
condition; 

vii)  Arrangement  for  lighting  and  water  are  in  order; 

viii)  There  is  no  delay  to  the  traffic  due  to  procedure  of  collection  of 
User  Fee  mid  also  there  is  no  traffic  jam  at  the  User  Fee  Plaza(s); 
and 

ix)  Any  other  check  or  control  as  considered  appropriate  by  the 
Authority  including  through  its  authorised  representative. 


FORCE  MAJEURE: 

(a)  NON-FORCE  MAJEURE  EVENT: 

An  event,  (i)  which  involves  diversion  of  traffic  of  any  kind,  including  but  not 
limited  to  any  diversion  ordered/ implemented  by  local  authority  or  any 
State/Central  Government  for  a  period  not  exceeding  15  days  in  continuation; 
or  (ii)  where  the  road  users  opt  to  access/  travel  through  the  existing  alternate 
free  User  Fee  (toll)  roads  due  to  deteriorated  road  conditions/  maintenance  of 
road  section.  This  may  result  into  bypassing  of  User  Fee  Plaza/  User  Fee 
Collection  Booths  mid  use  of  any  part  of  the  said  Section  of  the  National 
Highway/ said  bridge  by  the  users. 

(b)  FORCE  MAJEURE  EVENT: 

Except  as  stated  in  Clause  (a)  above,  Force  Majcurc  event  means  an  event  or 
circumstances  or  a  combination  of  events  mid  circumstances  referred  to  in  this 
clause  which  are  beyond  the  reasonable  control  of  the  Party  or  Parties  to  this 
Contract  and  which  party  could  not  have  prevented  or  reasonably  overcome 
with  the  exercise  of  its  reasonable  skill  and  care  in  relation  to  performance  of 
its  obligations  pursuant  to  this  Contract  and  which  are  of  the  nature,  without 
limitation  of  those  described  below: 

Publicly  declared  strike  by  registered  mid  recognised  association  of 
Transporters  exceeding  7  days.  The  date  of  going  on  strike  and  withdrawal  or 
start  of  movement  of  traffic  will  be  inclusive  for  the  purpose  of  calculation  of  7 
days  under  this  clause. 

(i)  Floods/ Earthquake  having  materially  adverse  impact  i.c.  complete 
blockade  of  road. 
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(ii)  Act  of  war,  invasion,  armed  conflict  or  act  of  foreign  enemy,  unexpected 
call  up  of  armed  forces,  blockade,  embargo,  revolution,  riot,  sabotage, 
terrorism  or  act  of  such  threat,  or  any  other  political  or  social  event 
having  material  adverse  impact  on  the  performance  of  obligations  of  the 
parties  thereof. 

(iii)  Expropriation,  acquisition,  confiscation  or  nationalisation  of  the  User 
Fee  collection 

(iv)  Any  change  in  law  which  has  a  material  adverse  effect  on  the  obligation 
of  the  parties  hereto. 

(v)  Any  decision  or  order  of  a  court  or  tribunal,  which  has  a  material 
adverse  effect  on  the  performance  of  obligations  of  the  parties  to  this 
Contract, 

(vi)  Suspension  of  traffic  on  the  said  section  of  National  Highway/ said  bridge 
or  any  part  thereof,  exceeding  15  (fifteen)  days  at  a  stretch. 

(vii)  Any  event  or  circumstances  of  a  nature  analogous  to  the  foregoing. 


Either  party'  to  this  Contract  shall  be  entitled  to  suspend  or  excuse 
performance  of  his  obligations,  including  remittance  of  instalments  by  the 
Contractor  to  the  Authority  for  the  period  of  continuance  of  the  Force  Majeure 
event,  under  this  Contract  to  the  extent  that  such  performance  is  impeded  by 
an  event  of  Force  Majeure  prevailing  continuously  for  more  than  7  (seven) 
days  at  a  time  (or  continuously  for  more  than  3  (three)  days  at  a  time  in  case  of 
no  user  fee  collection  at  all  at  the  toll  plaza)  for  reasons  not  attributable  to  the 
Contractor. 


(c)  PROCEDURE  FOR  FORCE  MAJEURE: 

(i)  NOTICE: 

(1)  If  a  party  claims  relief  on  account  of  a  Force  Majeure  event,  then 
the  Party  claiming  to  be  affected  by  the  Force  Majeure  event  shall, 
as  soon  as  reasonably  practicable  and  in  any  event  within  7  days 
of  becoming  aware  of  the  Force  Majeure  event,  give  notice  giving 
details  of  the  effects  of  such  Force  Majeure  on  the  Party’s 
obligations  under  this  Contract  to  the  other  Part}'  in  writing, 
including  the  dates  of  commencement  and  actual/ likely  date  of 
cessation  of  such  Force  Majeure  and  its  effects,  with  necessary' 
supporting  documents  and  data. 

(2)  The  Party  receiving  the  claim  for  relief  under  Force  Majeure  shall, 
if  wishes  to  dispute  the  claim,  give  a  written  notice  of  the  dispute 
to  the  Party  making  the  claim  within  30  days  of  receiving  the 
notice  of  claim. 
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(ii)  CONSULTATION  AND  DUTY  TO  MITIGATE: 

(1)  The  Party  claiming  relief  under  Force  Majeure  shall,  at  its  own 
cost,  take  reasonable  steps  to  remedy  and  mitigate  the  effects  of 
the  Force  Majeure  event  and  restore  its  ability  to  perform  its 
obligations  under  this  Contract  as  soon  as  reasonably  possible. 
The  Parties  shall  consult  with  each  other  to  determine  die 
measures  to  be  implemented  to  minimise  the  losses  of  either  Party 
as  a  result  of  the  Force  Majeure  event. 

(2)  The  Party  affected  by  Force  Majeure  shall  keep  the  other  Party 
informed  of  such  efforts  to  remedy  and  make  reasonable  efforts  to 
mitigate  on  a  continuous  basis  and  shall  provide  written  notice  of 
the  resumption  of  performance  hereunder. 

(3)  Notwithstanding  anything  contrary  to  the  specifically  stated  in 
this  Contract  no  party  shall  be  relieved  of  its  obligations  under 
this  Contract  by  reason  of  impossibility  of  performance  or  any 
other  circumstance  whatsoever  not  beyond  its  control. 

(4)  Any  Party  claiming  cessation  of  the  event  of  Force  Majeure  may,  if 
the  other  party  has  not  served  a  notice  of  resumption  of 
performance,  give  notice  to  die  other  party,  of  cessation  of  such 
event,  notifying  the  date  of  alleged  cessation  and  unless  the  party 
to  whom  such  notice  is  given  does  not  dispute  the  same  within  30 
days  of  the  receipt  of  such  notice  the  Force  Majeure  event  shall  be 
deemed  to  have  ceased  to  consequences  thereof  and  shall  be 
deemed  to  have  come  to  mi  end  on  die  date  so  notified. 

(5)  The  relief  under  force  Majeure  will  be  calculated  on  the  basis  of 
average  collection  per  day,  arrived  based  on  the  agreed  weekly 
remittance.  The  difference  in  collection  per  day  during  force 
majeure  and  average  amount  of  collection  per  day,  arrived  based 
on  the  agreed  weekly  remittance  muluplied  by  number  of  days  of 
force  majeure  will  be  payable  to  die  contractor  . 

(iii)  TERMINATION  DUE  TO  FORCE  MAJEURE: 

If  any  event  of  Force  Majeure  shall  continuously  impede  or  prevent  a 
Party’s  performance  for  longer  than  60  days  from  the  date  of 
commencement  of  such  Force  Majeure  event,  the  parties  shall  decide 
through  mutual  consultation,  cither  the  terms  upon  which  to  continue 
the  performance  of  this  Contract  or  to  terminate  this  Contract  by  mutual 
consent.  If  the  parties  are  unable  to  agree  on  such  terms  or  to  terminate 
the  Contract  by  mutual  consent  within  90  days  from  the  date  of 
commencement  of  such  Force  Majeure  event,  either  Party  may  issue  a 
Notice  to  terminate  this  Contract. 

(iv)  The  Authority  on  behalf  of  the  Authority  is  authorised  specifically  to 
settle  claims  for  force  majeure  events. 
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26.  MATTERS  NON-ARBITRABLE: 

Any  disputes  or  differences  between  the  parties  in  regard  to  the  matters 
covered  under  Clauses  3,  7,  8,  10,  14,  18  and  19  shall  be  referred  to  the 
Authority,  Project  Implementation  Unit  /  Corridor  Management  Unit 
Hyderabad  whose  decision  shall  be  final. 


27.  Deleted. 


28.  SEVERABILITY: 

If  any  provision  of  this  Contract  is  prohibited  by  law  or  held  to  be  invalid, 
illegal,  or  unenforceable,  the  remaining  provisions  hereof  shall  not  be  affected, 
unless  the  same  materially  affects  the  performance  of  the  obligation  of  the 
parties  under  this  Contract  and  this  Contract  shall  continue  in  full  force  and 
effect,  to  the  fullest  extent  possible  as  if  such  prohibited,  illegal  or  invalid 
provision  had  never  constituted  a  part  thereof. 


29.  BREACH: 

Any  breach  of  the  terms  and  conditions  herein  contained  in  this  Contract, 
which  may  or  may  not,  cause  any  financial  loss  to  the  Authority  shall  attract 
immediate  unilateral  termination  of  this  Contract  by  the  Authority,  not 
withstanding  anything  contrary  contained  in  any  of  the  Clauses  in  this 
Contract. 


30.  WArVER: 

Failure  or  neglect  by  either  of  the  Parties  to  enforce  at  any  time  any  of  the 
provisions  hereof  shall  not  be  deemed  to  be  a  waiver  of  the  right.  In  such  an 
event,  the  same  shall  neither  affect  the  validity  of  t  he  whole  or  any  part  of  this 
Contract  nor  prejudice  the  rights  of  Parties  from  hiking  subsequent  action. 


31.  ASSIGNMENT: 

The  Contractor  undertakes  not  to  assign  any  right  and/or  obligation  of  this 
Contract  to  any  other  person  without  prior  consent  of  the  Authority  in  writing. 


32.  DEATH/ WINDING  UP: 


If  the  Contractor  being  an  individual/  Proprietary  firm  declared  as  insolvent  or 
commit  any  act  of  insolvency  or  a  partnership  firm  is  dissolved  or  insolvent  or 
commits  any  act  of  insolvency  or  being  a  Cooperative  Society/a  Limited 
Company  is  ordered  to  wind  up  by  any  Court  of  Law  or  makes  arrangements 
with  its  creditors  to  wind  up,  the  Contract  shall  forthwith  stand  terminated 
without  prejudice  to  any  other  rights  or  remedies  of  the  Authority  under  this 
Contract. 


33.  ABANDONMENT: 

In  the  event  of  abandonment  of  the  User  Fee  collection  by  the  Contractor,  due 
to  his  fault  or  due  to  bankruptcy  or  default  or  for  any  other  reason,  the 
Authority  shall  be  entitled  to  hike  over  the  User  Fee  Plaza(s),  and  terminate  this 
Contract  and  to  continue  the  User  Fee  collection  in  the  manner  it  deems  fit. 
Further,  the  Authority,  in  such  a  situation,  shall  forfeit  the  performance 
security  furnished  by  the  Contractor  to  adjust  any  dues  or  claims  or  damages 
without  prejudice  to  its  other  rights. 


34.  INDEMNITY: 

The  Contractor  shall  indemnify  the  Authority  and  its  officers,  agents  and 
authorized  representatives  against  all  liabilities,  damages  and  expenses  arising 
from  any  claims  for  damages,  suits,  proceedings,  recoveries,  judgments  or 
executions  (including,  but  not  limited  to  litigation  costs  and  expenses  and 
reasonable  User  Fees  of  the  Attorney)  which  may  be  made  or  recovered  from 
the  Authority  by  reason  of  any  acts,  omissions  (whether  negligent  or 
otherwise)  or  due  to  willful  misconduct  of  the  Contractor  including  its  agents, 
survivors  and  personnel. 


35.  TERMINATION: 

(1)  The  Authority  shall  be  entitled  to  terminate  this  Contract  once  the 
decision  is  taken  to  transfer  the  road  section  to  BOT/OMT 
concessionaire  (reference  clause  2  of  the  contract)  at  any  time  after 
giving  notice  to  the  Contractor  as  under  in  writing  and  in  that  event,  the 
Contractor  shall  not  be  entitled  to  any  claim,  or  any  compensation 
whatsoever  on  account  of  such  termination. 

(2)  The  Authority  shall  be  entitled  to  terminate  this  Contract  at  any  lime 
without  assigning  any  reason(s)  after  giving  notice  to  the  Contractor  as 
under  in  writing  and  in  that  event,  the  Contractor  shall  not  be  entitled  to 
any  claim,  or  any  compensation  whatsoever  on  account  of  such 
termination. 


By  giving  seven  (7)  days  prior  notice  in  writing, 

(3)  Notwithstanding  anything  contained  in  clause  (.1)  above,  the  Authority 
may  terminate  the  Contract  forthwith  for  breach  or  non-observance  of 
any  of  the  terms  and  conditions  of  this  Contract  or  for  any  misconduct 
on  the  part  of  Contractor  or  his  employee/ staff/ personnel  or  for 
overcharging  of  User  Fee  from  a  user,  or  for  harassment  of  any  user. 

(4)  The  Authority  shall  be  entitled  to  terminate  this  Contract  for  any  type  of 
non-compliances  under  provisions  of  this  contract  if  not  rectified  within 
a  given  time  frame. 


(5)  Pre  mature  termination  of  the  contract  at  the  request  of  the  Contractor: 

Within  30  days  of  taking  over  the  toll  plaza,  if  the  Contactor  feels  that  he  has 
committed  cin  error  in  assessing  the  realizable  user  fee  at  the  toll  plaza,  he 
may  in  writing  request  the  Authority  for  pre-maturc  lennination  of  the 
contract.  Such  request  of  the  Contractor  is  irreversible  by  the  Contractor 
under  any  circumstances. 

The  Contractor,  even  after  milking  such  request,  shall  continue  to  collect  user 
fee  at  the  toll  plaza,  remit  the  agreed  remittances  timely  to  the  Authority  and 
comply  with  all  other  terms  and  conditions  in  accordance  with  this  contract, 
till  handing  over  of  the  toll  plaza  to  the  new  agern 

'lhe  Authority  shall  appropriate  25%  of  the  performance  security  as  mutually 
agreed  genuine  pre-estimated  compensation  and  damages  payable  to  the 
Authority  for  inter-alia  time,  cost  and  effort  of  the  Authority.  The  balance 
performance  security  shall  be  released  by  the  Authority  within  30  days  of 
handing  over  of  the  toll  plaza  to  the  new  agency. 

Within  60  days  of  receipt  of  such  request,  the  Authority  may  complete  the 
bidding  process  for  selection  of  new  agency;  select  the  new  agency  and 
handover  the  toll  plaza  to  the  new  agency.  For  avoidance  of  doubt,  NHAI 
would  finalize  the  new  agency  as  early  as  possible,  irrespective  of  the  quotes 
of  the  Contractor  and  the  new  agency.  This  Agreement  stands  terminated 
automatically  on  the  date  of  handing  over  of  the  toll  plaza  to  the  new  agency. 

I  he  existing  Contractor  is  also  eligible  to  bid  at  the  time  of  selection  of  new 
agency  by  NHAI,  but  if  he  does  not  takeover  or  leaves  in  between  or  abandons 
the  user  fee  collection  work  second  time,  he  will  be  debarred  from 
participating  in  further  bidding  for  user  fee  collection  at  the  same  Toll  Plaza, 
cither  directly  in  his  own  name  or  as  a  consortium  or  as  an  associate  or  in 
the  name  of  any  firm  owned  by  him,  for  a  period  of  two  years. 

This  clause  is  non-arbitrable  as  per  Clause  26  of  Agreement. 


36.  DECISION  OF  AUTHORITY:  FINAL  AND  BINDING 


Except  where  otherwise  provided  or  specified  in  this  Contract  and  subject  also 
to  such  powers  as  may  be  delegated  by  the  Central  Government  to  any  of  the 
specific  official  of  the  Authority  from  time  to  time,  any  decision  of  the  Authority 
for  the  time  being  on  all  questions  and  matters  whatsoever  arising  out  of  or  in 
relation  to  or  in  connection  with  this  Contract  or  as  to  the  interpretation  of  any 
of  its  conditions  whether  during  the  subsistence  of  this  Contract  or  at  any  time 
thereafter,  shall  be  final  and  binding  on  the  parties  to  this  Contract. 


37.  INTEGRATED  CONTRACT: 

This  Contract  represents  and  constitutes  the  entire  Contract  between  the 
Parties  and  shall  not  be  explained,  modified  or  contradicted  by  any  prior  or 
contemporaneous  negotiations,  representations  or  Contract(s),  either  written  or 
oral  or  minutes  of  any  meeting  (  including  pre-bid  meeting/s)  or  confcrence(s) 
and  correspondence  between  the  Parties  or  bid  documents. 


38.  STAMPING  AND  ENGROSSING: 

Within  28  (twenty  eight)  days  from  the  date  of  signing  this  Contract  or  within 
such  period  as  provided  by  the  law  applicable  which  ever  is  shorter,  the 
Contractor,  if  required,  shall  have  the  Contract  engrossed,  have  the  correct 
Stamp  Duty  adjudicated  by  the  Inspector  General  of  Registrations,  New  Delhi 
and  return  the  stime  duly  signed  and  executed  to  the  Authority.  It  would  be  the 
sole  responsibility  of  the  Contractor  to  comply  with  the  applicable  laws  in  this 
regard.  It  shall  be  noted  that  the  contract  shall  be  signed  at  NHA1  HQ  at 
Delhi. 

11  an  occasion  arises  for  the  Authority  to  pay  for  the  cost  of  stamping  and 
engrossing  of  the  Contract  Agreement,  the  same  shall  be  recovered  from  any 
security  deposited  by  the  Contractor  with  the  Authority  in  respect  of  any  Toll 
Plaza. 


39.  AMENDMENT: 

Terms  of  this  Contract  can  be  amended  with  the  mutual  consent  of  both  the 
parties.  No  amendment  or  modification  hereto  shall  be  valid  and  effective 
unless  such  modification  or  amendment  is  agreed  to  in  writing  by  the  Parties 
and  duly  executed  by  persons  especially  empowered  in  this  behalf  by  the 
respective  Parties. 


IN  WITNESS  WHEREOF  the  parties  hereto  through  their  duly  authorised  representatives 
have  set  their  hands  and  seal  on  the  day,  month  and  year  first  above  mentioned. 


For  and  on  behalf  of 

National  Highways  Authority  of  India 


(Signature)  (  S 

Name:  -  Awadhesh  Kumar 
Designation:  General  Manager  (CO), 
Place:-  New  Delhi 


In  the  presence  of 


2.  (Signature) 

Name:- 

Address 


For  and  on  behalf  of 
(V.  Vidya  Sagar  Reddy) 

(0 

V.  V1DYASAGAR  KEDDY 
Individual 

(Signature) 

Name:-  Sh.  Velma  Vishal  Babu 
Designation:-Authorised  Signatory 
Place:-  New  Delhi 


In  the  presence  of 


1.  (Signature) 

Kame:- 

Address:- 


2.  (Signature) 

Name:- 

Address:- 


*  Contractor  must  affix  its  seal 


SCHEDULE  -  I 


USER  FEE  RATES  AT  KADTHAL  AT  KM  45.710  FROM  HYDERABAD  - 
DINDI  SECTION  FROM  KM  23.000  -  KM  78.000  OF  NH-765  IN  THE 
STATE  OF  TELANGANA  (UNDER  PIU-HYDERABAD) 


NOTIFICATION  NO.  S.O.  1004(E)  DATED  06.03.2018 
PUBLISHED  IN  OFFICIAL  GAZETTE 


Fee  Rates  applicable  for  year  2019-20  are  as  under: 


SI  No 

t  ype  of  vehicles 

Fee  rate 
for 

vehicle 
for  one 
way  trip 
(in 

rupees) 

Fee  rate  for 
vehicles  for 
return  trip 
in  a  day 
(in  rupees) 

I  ce  rate  for 
vehicles  for 
monthly  pass 
valid  for  50 
journeys  in  a 
mouth. 

(in  rupees) 

Fee  for 

commercial 
vehicles 
registered 
in  the 
District 
(in  rupees) 

(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

1. 

Car,  Jeep,  Van  or 

Light  Motor  Vehicle 

40 

55 

1270 

20 

2 

Light  Commercial 
Vehicle,  Light  Goods 
Vehicle  or  Mini  Bus 

60 

90 

2050 

30 

3. 

Bus  or  Truck  (  upto 
two  axles) 

130 

195 

4295 

65 

4. 

Commercial  Vehicles 
(three  axles) 

140 

210 

4685 

70 

5 

Heavy  Construction 
Machinery-  (HCM)  or 
Earth  Moving 
Equipment  (EME)  or 
Multi  ;\xle  Vehicle 
(MAV)  (  four  to  six 
axles) 

200 

305 

6735 

100 

6 

Oversized  Vehicles 
(seven  or  more  axles) 

245 

370 

8200 

125 

_  -  _ 

1.  The  rate  of  monthly  pass  for  local  non  commercial  vehicles  shall  be  Rs.  265.00  for 
the  year  2019-20. 

2.  The  fee  rate  mentioned  at  column  6  is  for  single  trip  and  is  applicable  for  commercial 
vehicles  (excluding  vehicle  plying  under  National  Permit),  registered  within  the  District 
where  the  l'cc  plaza  is  located. 


SCHEDULE  -  II 


Not  Applicable 


Schedule-  III 

[Reference  clause  12  &13  of  Appendix  -  IV| 
Key  Personnel 


SI  No 

Design  a  ti 

No. 

No  per 

Nos. 

Essential  Qualification 

on  at 

per 

shift 

deployed 

Plaza 

lane 

(for  all 

per  Plaza 

lanes) 

(for  all 
shifts) 

Plaza 

Manager 


Security 

Officer 


Accounts 

Officer 


(a)  Degree  in  IT/  Computer  Science/ 
Electronics  &  Communication  or  MCA 
from  any  government  recognized 
university;  (or)  Graduate  in  any 
discipline  from  government  recognized 
university,  with  DOEACC  ‘A’  level 
Course;  3  years  BCA;  2  years  MBA  in  IT 
or  equivalent  (1  year  Diploma/  PG 
Diploma  Courses  are  not.  eligible);  and 

(b)  2  years  experience  in  using  semi 
automatic/  electronic  toll  collection 
systems 


(a)  Graduate  in  any  discipline  from  any 
government  recognized  university  with 
minimum  10  years  post-qualification 
experience  in  relevant  field  in  any 
government  or  private  organization  of 
repute;  (or)  Any  Retired  Defence/  Police 
Officers  who  led  a  team,  with  Graduation 
in  any  discipline  from  any  government 
recognized  university;  and 

(b)  experience  of  3  years  as  Security 
Officer  on  similar  assignments 


Post-graduate  in  Commerce  or  Graduate 
with  CA/ICWA/SSA  with  5  years 
experience  in  Audit  &  Accounts. 

Note:  At  least  the  Contractor  shall  have 
one  team  of  Key  Personnel,  meeting 
above  requirements,  for  all  Toll  Plazas 
within  the  jurisdiction  of  one  Regional 
Office,  subject  to  provision  of  suitable 
persons  for  Key  Personnel  positions  at 
that  specific  Toll  Plaza  for  which 
qualification  requirements  may  be 
relaxed  by  RO  concerned.  There  shall  be 
no  change  in  the  requirements  regarding 
“other  staff’  specified  in  Schedule  Ill  for 
each  Toll  Plaza 


j)  j:r! 

yi) 
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OTHER  STAFF 

1. 

Shift  In 
charge 

1 

3 

Graduate  in  any  discipline  and  a  diploma 
in  computing  from  a  recognised  institute 
of  repute  with  minimum  2  years  post 
qualification  experience  in  relevant  field 
or  retired  defence  personnel  of  rank 
equivalent  to  ASO.  or  above.  The  officer 
can  be  from  paramilitaiy  forces  also  and 
the  at  least  a  diploma  in  computer 
application  or  equivalent  from  any  govt, 
recognized  institute  in  India 

2. 

Accounta 

nt 

1 

3 

Graduate  in  any  discipline  with 

minimum  5  years  post  qualification 
experience  in  any  in  any  govt  or.  private 
organization  of  repute 

3. 

Toll 

Collector 

1 

8  (  in 
case  of 
8  lane 
plaza) 

24*+6(2 

reliever 

per 

shift)=30 

12th  pass  from  any  recognised  board  in 
India  or  retired  defence  personnel  with 
operational  knowledge  of  computer. 

4. 

Toll 

Attendan 

t. 

1 

8  (  in 
case  of 
8  lane 
plaza) 

24*-6(2 

reliever 

per 

shift.)=30 

12th  pass  from  any  recognised  board  in 
India  or  retired  defence  personnel. 

5. 

Barrier 

mail 

12 

12th  pass  from  any  recognised  board  in 
India  or  retired  defence  personnel 

6. 

Channeli 

zer 

ESSII 

6 

12th  pass  from  any  recognised  board  in 
India  or  retired  defence  personnel 

■ 

Gun 

man 

4 

12 

Retired  defence  personnel  only. 

8. 

Electricia 

n 

1 

3 

10th  Standard  pass  from  any  recognised 
board  of  India  with  knowledge  of  the 
relevant  field. 

m 

Safaiwal 

a 

1 

3 

Experience  in  relevant  field. 

10. 

Mali 

1 

11. 

Peon 

1 

3 

8th  standard  pass. 

12. 

Total 

109 

*  The  above  requirement  of  staff  is  for  4  •  4  lane  plaza.  The  bidder  shall  confirm  the 
actual  number  of  lanes  and  requirement  of  other  staff  from  the  concerned  Regional 
Office  or  Project  Director. 
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[Reference  Clause  13  (b)  of  Appendix  IV] 

Format  for  details  of  Personnel  to  be  deployed  at  KADTHAL  AT  KM  45.710  FROM 
HYDERABAD  -  DINDI  SECTION  FROM  KM  23.000  -  KM  78.000  OF  NH-765  IN  THE 
STATE  OF  TELANGANA  (UNDER  PIU-HYDERABAD),  To  be  submitted  after  signing 
of  the  contract  to  the  RO  in  case  of  Key  personnels  and  to  the  Project  Director 

for  other  staffs) 


Sr 

No. 

Name  & 

Designation 

Permane 

nt 

Address 

& 

Contact 

No. 

Correspon 

d-ence 

Address  & 

Contact 

No. 

Qualification  & 
experience 
(self  attested 
copy  of 
certificate  are 
to  be  enclosed) 

Recent 

Passpo 
rt  size 
photo 

graph; 

Sped 

men 

sig. 

1. 

Plaza  Manager 

2 

Security 

Officer 

- 

- 

- 

- 

- 

3 

Accounts 

Officer 

- 

- 

- 

- 

- 

4 

Administrative 

Officer 

- 

- 

- 

- 

- 

5 

Shift  Incharge 

6 

User  Fee 
Inspectors 

- 

- 

- 

- 

- 

7 

Accountant 

8 

Astt. 

Accountant 

- 

- 

- 

- 

- 

9 

Toll  Collector 

10 

Toll  Attendant 

11 

Barrier  man 

12 

Channelizer 

13 

Gun  man 

14 

Electrician 

15 

Safaiwala 

16 

Mali 

17 

Peon 

3V 

Schedule-V 

[Reference  clause  23  (d)  of  Appendix-  IV] 

MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-A 


SI. 

No. 

Type  of 
Vehicles  as 
per 

notification 

provisions 

Amount  of 
User  Fee 
collected 
through 
Tickets 

User  Fee 
collected 
through 
Passes 

User  Fee 
collecte 
d 

through 
Vehicles 
registere 
d  in  the 
District 
of  fee 
plaza 

Total 

amount 

Collected 

Total 

amount 

Deposited 

Remar 

ks 

For 

the 

mont 

h 

Cumu 

la- 

tivc 

For 

the 

mont 

h 

Cumul 

a-tive 

For 

the 

mont 

h 

Cum 

ula- 

tive 

For 

the 

mont 

h 

Cu 

mul 

a- 

tive 

For 

the 

mo 

nth 

Cu 

mul 

a- 

tive 

1 

CAR.  JEEP. 
VAN  OR  LIGHT 
MOTOR 
VEHICLE 

2 

LIGHT 

COMMERCIAL 
VEHICLE, 
LIGHT  GOODS 
VEHICLE  OR 
MINI  BUS 

3  TRUCK  /  BUS 
°  (TWO  AXLES) 

4 

THREE  AXLE 
COMMERCIAL 
VEHICLES 

5 

HEAVY 

CONSTRUCT  IO 
N  MACHINERY 
(HCM)  OR 
EARTH 
MOVING 
EQUIPMENT 
(EME)  OR 
MULTI  AXLE 
VEI IICLE 
(MAV)  (FOUR 
TO  SIX  AXLES) 

6 

OVERSIZED 
VEHICLES 
(SEVEN  OR 
MORE  AXLES) 

Total 

• 

V.VlDVAPftOARMDDY 

i  ,s\j  ivi  dual 


Schedule-V 

[Reference  clause  23  (d)  of  Appendix  -  IV] 
MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-B 


MONTHLY  VEHICLE  PASSING  REPORT 
FOR  THE  MONTH  OF . 


r  No  of 

CAR, 

LIGHT 

TRUC 

THREE 

HEAVY 

OVERSIZ 

Total 

monthly 

JEEP, 

COM  ME 

K  / 

AXLE 

CONSTRUCT 

ED 

passes 

VAN 

RCIAL 

BUS 

COMM 

ON 

VEHICLE 

OR 

VEHICLE 

(TWO 

ERCIA 

MACHINERY 

S 

LIGHT 

MOTO 

,  LIGHT 
GOODS 

AXLES 

} 

L 

VEHIC 

(HCM)  OR 

EARTH 

(SEVEN 

OR 

R 

VEHICLE 

LES 

MOVING 

MORE 

VEIIIC 

LE 

OR  MINI 
BUS 

EQUIPMENT 
(EME)  OR 

MULTI  .-AXLE 
VEHICLE 
(MAV)  (FOUR 
TO  SIX 

AXLES) 

AXLES) 

Type  of 

CAR, 

LIGHT 

TRUC 

THREE 

HEAVY 

OVERSIZ 

Total 

Vehicles 

JEEP, 

COM  ME 

K  / 

AXLE 

CONSTRUCT 

ED 

as  per 

VAN 

RCIAL 

BUS 

COMM 

ON 

VEHICLE 

notificati 

OR 

VEHICLE 

(TWO 

ERCIA 

MACHINERY 

S 

on 

LIGI  IT 

,  LIGHT 

AXLES 

1, 

(HCM)  OR 

(SEVEN 

MOTO 

GOODS 

1 

VEIIIC 

EARTH 

OR 

R 

VEHICLE 

LES 

MOVING 

MORE 

VEHIC 

OR  MINI 

EQUIPMENT 

AXLES) 

LE 

BUS 

(EME)  OR 

MULTI  AXLE 

VEHICLE 

(MAV)  (FOUR 
TO  SIX 

.AXLES) 

Nos 

Nos 

Nos 

Nos 

Nos 

Nos 

Nos 

All  types 
of  single 
Entry' 
(excluding 
Commerci 
al  vehicle 
registered 
in  the 

district 
where  the 
fee  plaza 
falls) 

Multiple 

entry 

Reu sage 
of 

Multiple 

Entry 

ticket 

Schedule-VI 


Not  applicable 
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Schedule-VII 
Not  applicable 
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Schedule-VIII 


Sample  calculation  of  Revised  Remittance  as  per  Clause-  5(b) 


s. 

No. 

Category  of  Vehicle 

Proportion  (%)  of 
contribution  in  APC 
of  different 
categories  of 
vehicles  (refer 
Clause  1.1.3  of 
RFP) 

User  fee 
rates  given 
in  the  bid 
(for  single 
journey) 
(Rs.) 

Revised 
Rates  (for 
single 
journey) 
(Rs.) 

% 

increase 
in  revised 
rates  over 
the  rates 
in  the 
bid[6=(5 

4)*  100/ 4) 

1 

2 

3 

4 

5 

6 

1 

Car-  /  Jeep  /  Van 

7 

40 

50 

25.00 

2 

LCV  /LGV  or  Mini 
Bus 

4 

80 

100 

25.00 

3 

Truck  Bus  (2  Axle) 

22 

160 

200 

25.00 

4 

3-Axle  Commercial 
Vehicle 

36 

160 

200 

25.00 

5 

HCM  /  EME/  MAV 
(4-6  Axle) 

31 

325 

345 

6.15 

6 

OSV  (7  or  more 
axle) 

0 

160 

200 

25.000 

Total 

100 

1  Percentage  increase  yCol,  6  x  col. 
in  remittance  3/100 


19.16% 
(rounding 
upto  2 
decimals) 


^  Original  weekly 
remittance= 


Rs.  13,80,822  /- 


Revised  weekly 
remittance- 


S.  No.  2 
x 


S. 

No.  1 
100 


-  1 


=  Rs. 

16,45,356/- 
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Format  for  Placard  at  each  Toll  Booth 

{English,  Hindi  &  Vernacular  Languages) 

Welcome  to  Toll  Plaza  (Name  &  Address) 

At  this  toll  plaza,  we  behave  courteously;  we  charge  as  per  rates  approved  (no 
overcharging);  we  return  exact  change  and  do  not  give  packets  of  namkeen, 
wafers,  etc. 

In  case  you  notice  any  irregularities  by  the  toll  collection  contractor  at  this  toll  plaza, 
please  contact.: 

Name,  Project  Director,  NHAI,  Mobile  No . 

In  case  PD  does  not  lift  the  phone,  please  contact: 

Name  CGM/  RO,  NHAI,  Mobile  No . 


Thank  You.  We  wish  you  a  safe  and  comfortable  journey. 


VIKcO-M  XV ^4  TFWffPl  inf^F^’T 

(•!*.■«,  »if*Tir.-i  4i»  ^Wl  ’NH'1) 

National  Highways  Authority  ol  huiia 

(f'/  ’ilsUv  o!  Road  !  nvispo-.  nn.T  H.i|‘-.*ay$) 

•ft  &  v*  f  <U'r?  10,  i{RjM  M  r-oo/s 

G-b&i  3<v40  10  C)  v.«i.4;-.  Nr.*  On’InlllO'/S 
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NHAI/1 301 3/547/CO/201 7-1 8Misc. 


Date:  11.12.2017 


ADDENDUM  to  RFP 

Sub.:  Engagement  of  user  fee  collection  contractors  cn  the  basis  of  competitive  bidding  (e-bid/  e- 
quotation). 

Ref.:  RFP  for  which  bids  are  yet  to  be  invited  or  received  after  this  addendum. 

Pursuant  to  Para  2.5  2  of  the  above  mentioned  RFP.  the  Authority  hereby  issues  the  following 
addendum 

Ref.  Clause  1.1.1,  Clause  3.5.1,  Sub-Clause  2  (i)  and  Sub  Clause  35  (1)  under  Form  of  Contract  at 
Apendix-2: 

(i)  After  the  words  "OMT  Concessionaire/BOT  Concessionaire  \  the  words  /TOT  Contractor/  Four  Year 
Tolling  Contractor."  shall  be  inserted. 

(ii)  After  the  words  "BOT/OMT  Projects"  the  words  "/TOT/  Four  Year  Tolling  Contracts"  shall  be 
inserted. 


(Awadhesh  Kumar) 
General  Manager  (CO) 


*TR?fcT  <1^^  TTWf  3nf^TUT 

TrfftTfra  3^1?  TT^IHPf  tftTCra) 

National  Highways  Authority  of  India 

(Ministry  of  Road  Transport  and  Highways) 

3ft-5  6,  TOT-10,  STTOf,  Tif  f*c#-~C075 

G  5  &  6  Sector- 10.  Dwcrka.  New  Delhi- 110075 


^nmr '--•h.iv  si  n-?507/.ioo.7t.o/4: 
^TTT:  r=«  S' -11.25093607  /  7509.15 


CIRCULAR 

No.  NHAI/  CO/  2017/  Circular/  Bus  Traffic 5 


Date:  07.04.2017 


Subfect:  Submission  o4  "Monthly  Fee  Statement"  and  ’Weekly  Traffic  Census"  as  per  the  revised 

Schedule  formats  by  the  concessionaires/  toll  plaza  operators 


h  enter  to  assess  the  current  usage  pattern  of  public  transport  on  National  Highways,  there  is  a  need  to 
capture  t'C  individual  public  transport  vehicles,  including  Bus  plying  on  various  National  Highways. 

Currently  a  "Monthly  Fee  Statement"  and  'Weekly  “raffic  Census"  s  submitted  by  the  concessionaires/ 
toll  olaza  operators  to  the  concerned  PIUs/CMUs  as  per  the  prescribed  format  in  MCA  (Schedule  M  &  N  for  BOT- 
Toll,  Schedule  G  &  I  for  OMT,  Schedule  V  for  O&M  Contracts).  However,  the  individual  count  of  Bus  is  not  being 
provided  in  most  of  the  cases  as  both  Bus  and  truck  are  generally  clubbed  together  in  these  statements, 


(  11  has  been  decided  that  nence'orlh  the  traffic  census  of  "Bus"  should  be  invariably  provided  separately 
in  the  Monthly  Fee  Statement"  and  ‘Weekly  Traffic  Census"  by  a  I  concessionaire/  toll  p'aza  operator  as  per  the 
revised  Schedule  formats  (as  attached  in  enclosure)  with  .mmediate  effect. 


All  ROs  and  PDs  shall  ensure  that  t  ie  concerned  concessionaires/toll 
details  as  per  the  revised  formats  with  immediate  effect. 


p  aza  operators  submit  these  ! 

(L  P  Padhy) 
Chief  General  Manager  (T) 


Copy: 

1)  All  CGM(T)  -  NHAI  HQ 

2)  AH  GM(T)  -  NHAI  HQ 

3)  Ail  ROs -NHAI 

4)  All  PDs -NHAI 


Enclosure 

1 .  Revised  Schedule  M  (BCT  -  Toll).  &  Schedule  G  (OMTi  -  "Monthly  Fee  Statement* 
2  Revised  Schedule  N  (BO 7  -Toll)  &  Schedule  I  (OMT)  -  "Weekly  Traffic  Census’ 

3.  Revised  Schedule  V  {O&M  Contracts) 


V.  V I D  Y A  5  A  0  A  R  REDDY 

la  i i  •"  !4l 


MONTHLY  FEE  STATEMENT 


L\^\ 


Project  Highway:  Month: 

Fee  Plaza  Name  (chainage): _ _ 


Type  of 
Veh.cle 

For  corresponding 
month  of  previous 
year 

For  preceding  month 

For  the  month  reported  upon 

No.  of 
Veh.cles 

Fee 

collected 
(in  lakh 
Rs.) 

No.  of 
Vehicles 

Fee 

collected 
fin  lakh 
Rs.) 

Fee  per 
Vehicle  (in 
Rs.) 

No.  of 
Vehicles 

Fee 

collected 
(in  lakh 
Rs.) 

(1) 

(2) 

(3} 

(4) 

(5) 

(6) 

(7) 

(8) 

A)  Car 

B)  LCV 

C)  Bus 
(Axle  wise) 

D)  Truck 

E)  Three- 
axle  vehicle 

F)  Multi¬ 
axle  Truck 

0) 

Oversized 

vehicle 

H)  Total 

Note  1:  The  above  statement  does  not  include  Local  Users  and  vehicles  travelling  on  Passes. 

Note  2:  Monthly  Fee  Statements  for  Passes  have  been  prepared  separately  in  the  above  format 
and  are  enclosed. 

Remarks,  if  any: 


V.  VlT-lV;' 


CAC.AR  REDDY 


WEEKLY  TRAFFIC  CENSUS 


Project  Highway:  Week  ending: 

Fee  Plaza  Name  (chainage): _ 


Type  of  Vehicle 

No  of  vehicles  using  the  Project  Highway  during 

Corresponding  week i 
last  Yr. 

Preceding 

week 

Week  of  report 

A  Fee  paying  Traffic 

A1  Car 

A2  LCV 

A3  Bus 

A4  Truck 

A5  Three-axle  vehicle 

Ia6  Multi-axle  Truck 

A7  Oversized  vehicle 

Total  (A) 

|B  Local  Users 

B1  Car 

Total  (B) 

C  Exempted  Vehicles 

Cl  Motor  Cycle 

C2  Car 

T 

C3  LCV 

C4  Bus 

C5  Truck 

C6  Three-axle  vehicle 

C7  Tractor 

Total  (C) 

D  Total  Traffic  (A+B-C) 

D1  MotorCycle 

D2  Car 

D3  LCV 

D4  Bus 

D5  Truck 

D6  Three-axle  vehicle 

D7  Multi-axle  Truck 

D8  Oversized  vehicle 

D9  T  factor 

Grand  Total  (E) 

j 

_ 1 

J 

Remarks,  if  any: 


WEEKLY  REPORT  FOR  WEIGH  STATIONS 


Project  Highway:  Week  Ending: 


Type  of  Vehicle 

Permitte 

d 

No.  of 

Vehicle 

No.  of  Vehicles  carrying  load: 

_ _ _ 

Within 

permissible 

limits 

Up  to 
10%  in 

excess 

Over 

10% 

and  up  to 
20%  in 

excess 

Over 
20%  in 

excess 

(D 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

A  LCV 

1  B  Truck 

C  Three-axfe 
vehicle 

D  Multi-axle 

T  ruck 

E  Total 

Note:  Sample  size  shall  not  be  less  than  200  Trucks  per  week  and  20  Trucks  per  day.  and 
should  include  a  proportionate  number  of  Multi-axle  Trucks. 


Remarks,  if  any: 


-  -V  •  \ 


V.  VllA'.V  '  G  AR  REDDY 

Individual 


Schedule-V 

[Reference  clause  23  (d)  of  Appendix-  IV] 
MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-A 


SI 

No 

T  yps  of 
Vehicles  as 
per  notification 
provisions 

Amount  of  User 
Fee  collected 
through  Tickets 

User  Fee  coliectec’ 
through  Passes 

Total  amount 
Collected 

Total  amount 
Deposited 

Re  mar 
k$ 

For  the 
month 

Cumulati 

ve 

For  the 
montn 

Cunuiatv 

e 

For  the 
month 

Cun'Ll 

alive 

For  tie 
month 

CUTUl 

alive 

1 

CAR,  JFEP 
VAN  OR  LVIV 

2 

LIGHT 

COMMERCIA 

L  VEHICLE. 
LGV  OR  MIN 
BUS 

3 

BUS  (Axle 
wise) 

4 

TRUCK  {2 
Axles) 

5 

3-AXLE 

COMMERCIA 

L  VEHICLES 

6 

HEAVY 

CONSTRUCT 

ION 

MACHINERY 
(HCM)  OR 
EARTH 
MOVING 
EQUIPMENT 
(EME)  OR 
MULTI  AXLE 
VEHICLE 
(MAV)  (FOUR 
TO  SIX 

AXLES) 

7 

OVERSIZED 
VEHICLES 
(SEVEN  OR 
MORE 

AXLES) 

Total 

Schedule-V 

[Reference  clause  23  (d)  of  Appendix  -  IV] 
MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-B 


MONTHLY  VEHICLE  PASSING  REPORT 

FOR  THE  MONTH  OF  . 

1  No  of  monthly 
passes 

CAR, 

JEEP, 

VAN  OR 

LIGHT 

MOTOR 

VEHlCL 

E 

|  LIGHT 
CCMMER 
CIAL 

VEHICLE, 

LIGHT 

GOODS 

VEHICLE 

OR  MINI 

BUS 

3U3 

TRUCK 

(TWO 

AXLES) 

THREE 

AXLE 

COMMC 

RCIAL 

VEHICLE 

S 

I  HEAVY 
CONSTRUCT  ON 
MACHINERY 
iHCiM)  OR 

EARTH  MOVING 
EQU  3f'/ENT 
(EME)  CR  MULTI 
AXLE  VEHICLE 
(WAV)  (FOUR  TO 
SIX  AXLES) 

OVERSIZED 
VEHICLES 
(SEVEN  OR 
MORE 
AXLES) 

Total 

Type  of  Vehicles 
as  per  notification 

CAR 

JEEP, 

VAN  OR 
LIGHT 
MOTOR 
VEHICl 

E 

LIGHT 

COMMER 

CIAL 

VEHICLE. 

LIGHT 

GOODS 

VEHICLE 

OR  MINI 

BUS 

BUS 

TRUCK 

(TWO 

AXLES) 

THREE 

AXLE 

COMfvlE 

RCIAL 

VEHICLE 

S 

Nos 

HEAVY 

CONSTRUCTION 
MACHINERY 
(HCM)  or 

EARTH  MOVING 
EQUIPMENT 
(EME)  OR  MULTI 
AXLE  VEHICLE 
(MAV)  (FOUR  TO 
SIX  AXLES) 

OVERSIZED 
VEHICLES 
(SEVEN  OR 
MORE 
AXLES) 

Total 

Nos 

Nos  Nos 

Nos 

Nos 

Nos 

Nos  I 

All  types  of  single 
Entry  (excluding 
Comnnercial  vehicle 
registerec  in  the 
district  where  the 
fee  p  aza  fal  s: 

Multiple  entry 

Re l sage  of  Multiple 
Entry  ticket 

Re u sage  of  Monthly 
passes 

Single  Entry  o*' 
Commercial  vehicle 
(excluding  vehicles 
plying  under 

national  pemi't) 
registered  in  the 
district  where  the 
•’ee  plaza  fa  Is 

Exempted  etc. 

Grand  Total 

•Hktflq  TT^PTFf 

Orr^r  3*hc  ^rqpf  *hncnn 

National  Highways  Authority  of  India 

(Ministry  of  Hoad  Transport  and  Highways) 
lft-5  l*f  6.  *fam-10r  3TT3TT,  7 i  ft^vfr-1 10075 
G-5  &  6.  SecloMO,  Dwarka.  New  Delhi-110075 


V) 

^nrUT/Pho/^  :  9I-11-2S07-1100/2&074200 
Fa*  91  11  26093607  /  25092514 


ADDENDUM  to  RFP 


Date:  19.04.16 


Sub:  Engagement  of  user  fee  collection  contractors  on  the  basis  of 
competitive  bidding  (c-quolalicn/  e-bid) 

Ref:  RFP  for  which  the  bids  are  yet  tc  be  invited  or  received  after  this 
addendum 


Pursuant  to  Clause  2.5.2  of  above  mentioned  RFP,  the  Authority  hereby  issues 
the  following  Addendum: 

1.  Ref.  Clause  3.6  of  RFP  and  Clause  38  of  contract  agreement: 

l 

The  bidders/  contractors  are  required  fo  note  that  some  of  the  State 
Governments  are  insisting  for  payment  of  balance  stamp  duty  and  in 
case  of  such  demand,  it  would  be  the  sole  responsibility  of  the 
contractor,  irrespective  cf  the  past  conduct/  actions  of  such  State 
Governments  to  recover  balance  stamp  duty.  Accordingly,  the 
bidders/  contractors  shall  lake  into  account  the  payment  ol  balance 
stamp  duty,  while  submitting  their  bids/  e-quotations  and  Nl  lAi  shall  net 
entertain  any  representation/  claim  from  the  contractors  in  this  regard. 


2.  Clause  31  of  UFC  agreement  stands  modified  as  follows: 

The  Contractor  undertakes  not  to  assign  any  right  and/  or  obligation  cf 
this  Contract  fo  any  other  person  without  prior  consent  of  the  Authority 
in  writing.  However,  Authority  has  "No  Objection"  if  the  Contractor 
enters  into  a  user  fee  (toll)  collection  bank  account  with  their  banks  for 
creating  a  charge  on  such  cccount,  for  the  purpose  of  funding 
Performance  Security  in  Cash  &  BG  deposited  with  Authority.  This  "No 
Objection"  is  without  prejudice  to  any  specific/  general  right  of  the 
Authority  under  the  Agreement. 


(Udeep  KSinghal) 
General  Manager  (CO] 
NHAl,  Head  Office 
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NHAI/ 1/21 8/2007- Admn 


Date;  02.02.2016 


Policy  Circular -Technical  (196/2016) 

[Decision  taken  on  the  file  of  CO  Division) 

Sub.:  Standardization  of  uniform  of  toll  collection  staff;  user  fee  receipts,  user  fee  display  boards  at 
toll  booths  at  both  NHAI  and  Concessionaires  Toll  Plazas. 

NHAI,  HQ  hcs  been  receiving  frequent  complaints  about  misbehaviour  by  toll  plaza  staff.  In 
order  not  to  give  scope  for  any  such  instances,  it  has  been  decided  to  orescribe  uniform  fer  all  toll 
plaza  staff  and  also  proscribe  Do's  &.  Dora’s  as  under: 

(i)  The  colour  of  the  uriform  shall  be  navy  blue. 

(ii)  The  sample  photographs  of  the  uniform  are  enclosed  at  Annexure-I  which  shall  con:ain  the 
following 

(a)  Sports  Cap  (with  logo  of  company  of  the  Conrractor/  Concessionaire). 

|bj  Full  sleeves  Shirt  and  Trouser 

(c)  Security  bell  (with  logo  of  company  of  the  Contractor/  Concessionaire). 

(dj  Safety  Jackets  (with  Fluorescent  Stripes  in  front  and  back) 

(e)  Safety  shoes  (Black  in  colour) 

(fj  Identity  Card 

(iii)  A  list  of  Do's  and  Don.t's  by  lo'l  staff  is  enclosed  at  Annexure-ll  which  shat  be  strictly  followed 
in  letter  and  spirit  by  all  toll  staff. 

(iv)  In  the  interest  of  Concessionaires/  Contrcctors  for  smooth  operations  at  their  toll  plazas,  they 
shall  deve’op  on  their  own  a  training  programme/  module  ftro'ning  period  not  less  than  7  days)  for 
their  toll  collection  staff.  Any  person  shall  be  put  on  duty  only  after  undergoing  such  training 
programme.  A  register  shall  oe  maintained  about  ncmes  of  persons  on  duty  and  dates  of  their 
training.  A  certificate  by  the  trainer  will  invariably  be  issued  *o  the  perscns  who  have  undergone 
the  training  and  such  certificate  shall  be  producea  by  the  persons  on  duly  at  the  time  of  surprise 
check/  instructions  by  NHAI/  IE. 

2.  Tne  users  are  often  complaining  that  at  the  toll  booths,  the  rates,  concessions  and 
exemptions  are  not  available.  Accordingly.  II  has  been  decided  to  standardize  the  display  board 
at  the  tell  booths  as  unaer  (Ref.  also  Circular  dated  06.01. 2C04-  =oge  8.  S.  No. 18  &  19  and  Page-1 7 
Appendix-2) : 

(i)  A  display  board  of  size  1.10m  x  1.10m  shall  be  put  above  the  toll  window.  The  minimum 
information  required  to  be  given  on  a  display  board  of  size  1.1m  x  1.1m.  shall  be  as  given  at 

Annexure-lll. 


(HJ 


The  background  co  our  shall  oe  green  while  text  shall  be  in  while. 
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[j]j]  Tne  board  shall  be  bilingual/trilingual  as  pe'  requirements/  statutes  provisions  ana  space 
availability  at  toll  booths. 

(iv)  The  location  o;  displcy  board  end  the  font  size  shall  be  legible  ana  visible  to  the  users  at  the 
time  of  making  the  payment  of  use"  tee  at  toll  boolns. 

(v)  The  board  shall  be  sufficiently  illuminated  for  clear  visibi "ly  even  dur  rig  the  n:ght. 

;vj)  the  information  shall  be  updated  24  hours  before  implementation  of  revised  rates. 

3.  It  has  also  been  observed  tnat  different  contraciors/  concessionaires  are  giving  different 
types  of  user  feejtoll)  receipts  containing  insufficient  ntormation  1c  the  rood  jsers  leading  to 
various  complaints  by  the  road  users.  Accordingly,  the  format  of  rece'ot  is  prescribed  as  under : 

(ij  The  Information  on  front  and  back  side  c*  the  receipt  shall  be  os  given  in  Annexure-IV. 

}ii)  besides  the  name  of  NHAI  on  the  user  foe  receipts,  tne  name  of  the  Concessionaire  and  i*s 
Lead  Hrcmoier  in  case  of  Tol  /  OMT  Projects  cr  nome  of  toll  collection  contractor  in  case  of  NhAI 
Toll  Plozcs  shall  be  given. 

(Hi)  ihe  size  of  the  receipt  shall  be  strictly  5"  x  3”  (8cm  x  12  cm). 

(iv)  The  receipt  is  to  be  printed  bi-lingual/  tri-iingual,  as  appropriate  in  compliance  of  the 
statutory  previsions  of  "Rajbhasho  Achiniyam"  and  "Rajbhcsha  N:yamawa  i." 

(v)  Each  line  ol  the  receipt  shall  have  the  seme  -ont  Size. 

4,  Each  PD  shall  send  a  compliance  report  by  15.02.2016  on  above  3  issues  fo"  all  toll  plazas 

under  his  jurisdiction  {both  Concessionaires  and  NHAI)  alongw’th  phonographs  cf  each  toll  plaza  at 
e-mail  id  fsQxenadeopc<@nhai.org)  ( ] 


(S  P.  Stiarma) 
GM(Coord) 

To 

All  ROs/PIUs/CMUs 
Copy  to: 

1.  Al  Members/CGM/CVO 

2.  All  GMs/DGWs 

3.  PS  to  Chairman 

4.  Librarian/  Hindi  Officer 

5.  DGM( Elect) -for  hosting  on  TiS. 
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Uniform  during  summers 
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Items  in  Uniform 


5ll 


Safety  Shoes 


NHAI  (written}  — 
Name  of  employee 

Frnployee  Identity  Card 


Security  Belt 


Company  Logo 


Cap 

Company  Logo 


NHAI  (written) 
Company  Logo 

NHAI  Logo 


Note:  Fee  Plaza  staff  shall  wear  fluorescent  jacket  as  at  previous  photos.This  photo  Is  only 
to  indicate  the  items  in  uniform. 


V.  VIDYASAGAR  REDDY 


I  r.r.ivi  dual 


Uniform  during  winters  (with  safety  jacket) 


v  VlDv^Sft( 

lndiw| 


$> 

Vs 


;.\R  UEDUV 

dual 


Uniform  during  winters  (plus  safety  Jackets  over) 
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no 

40 

5 

10 

5 

10 

5 

10 

5 

10 

5 

_ M 

5 

National  Highways  Authority  of  India/  Name  of  Concessionaire  &  its  Lead  Promoter  or 
name  of  User  Fee  Collection  Contractor 

20 

Toll  plaza-Name  (Chainage  &  NH) 

Toll  fee  for  Stretch  From  km. ..to  km . of  NH  ... 

MM 

User  fee  effective  period-... .01. 04. 20 to  31.03.20 

MM 

MM 

x 

5 

Category  of  vehicle 

Single 

Journey 

Return 

Journey 

Monthly 

pass 

Local 

Commercial 

10 

65 

l  l  IT 

— 

Car,  Jeep,  Vein  oi  LMV 

ss 

1  1  1  1  I 

LCV,  l.GV  or  Mini  Bits 

Mill 

Fins  or  Truck  (2  Axles) 

MM 

1  1 

3 -axle  commercial  vehicles 

M 

M 

M 

MM 

HCM/  EME/  MAV  (4-0  axles] 

MM 

1  1  1 

Oversized  Vehicles  (>  7  axles) 

*'  .  .  - 

MM 

5 

Note:  Monthly  pass  (®  Rs.  230/-  for  Local  Non  Commercial  vehicle  within  20  km  radius. 

5 

MM 

MM 

5 

Display  boards  to  he  put  on  Toll  Booths  of  NHAI/  Concessionaire 


Scale:  1  unit=5  cm 
All  units  in  cm 
Not  to  scale 


V.  VIDVASAGAR  KLDDY 
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Front  Side 


Back  Side 


Annexure-IV 

( *r^x  ) 


Notional  Highways  Authority  of  India 
Nil  Tie  of  Conccssionuirc&Lead  I’mmoter 
or  User  Fee  Collection  Controclcr 

Toll  Plaza  Name  *  . (Km . on  NH . ) 

Section*  • 

(Km . • . on  Nil  ....) 

Con  tractor's  Name*  (only  in  case  of  Pub'  ic  P.milod 
plazn) 

Ticket  No**  : . 

Booth  &  Operator  No*  • . . 

Date  &  Time**  : . 

Vehicle  No.***  : . . . 

Type  of  Vehicle***  : . 

Type  of  Journey***  : . 

Fee**  :  Rs . 


Only  for  overloaded  vehicle: 
Standard  Wt.  of  vehicle*":  . 

Actual  wt.  of  vehicle***: 

Overloaded  vehicle  Fees  Rs . 

fBAR  CODE)4* 


WISH  YOU  SAFE  -ft  HAPPY  JOURNRYI* 


Helpline  Number .  . 

Ambulance  Contact  Number .  .  . 

Crane  Contact  Number.  . . 

Road  Patrol  Vehicle  Cunt  act  Number ... 

(i)  The  services  of  ambulance  nnd  crane  are  avaduble 
free  of  cost) 

(ii)  For  further  information  on  toll  plaza  visit  cur  site 
www.itbai.orc  &  press  "Toll  Information  System"  or 
visit  vv.ysy  rl  lisnru 

For  complaints  and  suggestions,  please  contact: 

(i)  Toll  Pia/a  Warjger.Sh . 

Mob  . 

Email; . . 

(li)  Independent  Engineer  Sh . . 

Mob . 

Email: . . 

(iii)  Project  D  rector,  P1U . 

Sh . 

PhanefLar.ilinc) .  . ...  . . 

Email: . - . . 


*  Pre-printed 

**  Automatic  generation  by  booth  computer. 
***  Entered  by  booth  operator 
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National  Highways  Authority  of  India 

(Ministry  of  Road  Transport  and  Highways) 
jft-5  6,  -10,  M  ftevTMWS 

G-5  &  6.  Sector- 10,  Dwaiko  New  Delhi-110075 

NHAI/  13013/  CO  Division/  ETC/  14-15/6Y  L 

To 

All  Toll  Collection  Contractors/  Bidders  of  NHAI 

Sub.:  Implementation  of  Electronic  Toll  Collection  (ETC)  on  Pan  India  basis 
-  Instructions  to  the  Toll  Collection  Contractors/  Bidders  of  NHAI  for  Its  Toll  Plazas. 

Indian  Highways  Management  Company  Ltd.  (IHMCL)  on  behalf  of  NHAI 
engaged  ETC  equipment/  systems  suppliers  a  I  its  loll  plazas  (M/s.  Tecsidel  &  M/s. 
VaaaN)  &  CCH  Service  Providers  (ICICI  Bank  &  Axis  Bank).  As  per  the  revised  target  set 
by  the  Government,  electronic  tolTng  is  to  be  implemented  at  all  toll  plazcs  by 
31.05.2015.  In  this  context,  in  supersession  of  the  ins*ructions  vide  Circular  of  even  No. 
57780  dated  21.10.2014  and  as  per  Clause  13(i)  of  Ine  Contract  Agreement,  the 
Authority  advises  all  its  ToT  Collection  Contractors/  Bidders  as  under: 


.’Phone  91- 11-25074 lOOiO'MMZOQ 
F*x  •  91-11-250y3SO7  2509?  5 


Dote:  18.05.15 


(i)  The  toll  collection  contractors/  bidders  as  part  of  their  Pre-qjalification 
Application  shall  indicate  their  bank  account  in  which  the  appropriate  toil  collection 
amounts  through  electronic  toll  lanes  will  be  credited  by  CCH  Service  Providers. 
Subsequently,  on  allotment  of  each  toll  plaza  and  for  each  Contract  Agreement,  the 
toll  collection  confracror  will  intimate  lo  CCH  Service  Prov'der  through  the  Project 
Director  concerned  of  NHAI,  a  sub-accoun*  number  to  the  above  main  account 
applicable  to  each  toll  plaza,  along-with  date  of  start  and  date  of  close,  so  that  the 
transactions  occurring  ot  different  toli  plazas  with  the  Contractor  are  easily 
identifiable/  verifiable  and  accounted  for.  In  case  of  any  shcrrall  in  the  amount 
credited  by  CCH  Service  Provider,  the  toll  co  lection  Contractor  will  take  up  the  matter 
with  CCH  Service  Provider  with  a  copy  to  PD  of  NHAI  for  depositing  the  balance 
amount,  if  any,  as  per  reconciliation  of  the  contactor.  The  provisions  of  the  agreemen* 
oetween  IHMCL/  NHAI  and  CCH  Service  Provider  will  apply  in  case  of  such  shortfall 
amount  and  the  Deed  of  Adherence  (DO A)  signed  by  NHAI  is  binding  on  the  toll 
collection  contractors  (copies  of  *hese  agreements  with  CCH  Sen/ice  Provider  and 
DOA  are  available  on  website  of  NHAI  -  Pre-quolifico*ion  Application  site). 
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M  Installation  and  O  &  M  of  ETC  equipment/  systems  (AVCC,  Lane  Cameras,  RFID 
Readers,  efcj  will  be  the  responsibility  of  ETC  equiomenr/  system  supplier  of  IHMCL/ 
NH.AI.  However,  the  toll  collection  contractor  is  responsible  for  *raffic  management  in 
rlC  lane  including  Security  of  ETC  equipment.  The  contractor  cannot  operate  ETC 
equipment  but  can  view/  download/  print  'free  of  cost’  the  data  from  these 
equipment/  systems  for  which  he  may  set  up  his  own  infrastructure/  connections,  as 
required.  The  contractor  is  also  free  to  install  such  other  equipment  as  deemed 
appropriate  by  him  to  satisfy  himself  to  capture  the  transactions  through  the  electronic 
tol'  (FTC)  lone  correctly. 

fii  )  NHAI  also  signed  an  MOU  with  CCH  Service  Provider  to  set  up  the  Point  of  Sale 
IPOS)  to  issue  RFID  Tags  (now  named  os  FastTag)  to  user  public  at  each  toll  plaza.  This 
MOU  is  bindinQ  on  the  toll  collection  contractors.  In  the  list  of  hardware  mentioned  in 
Annexure-lll  of  MOU  for  setting  up  of  POS  Kiosk  at  the  Toll  Plaza,  most  of  the  items  are 
included  in  the  scooe  of  ETC  equipment/  system  supplier  of  NHAJ/  IHMCL  and  the 
remaining  items  will  be  arranged  by  PD.  Thus,  these  items  are  not  to  be  provided  by 
the  tolJ  collection  contractor.  The  toll  collection  contractor  is  responsible  for  operating 
&  maintaining  POS  as  per  MOU. 

iiv)  Concerned  PD  of  Nf-AI  had  already  provided  Ihe  master  data  (sample 
enclosed)  af  each  toll  p'aza  of  NHAI.  The  toll  collection  contractor-  shall  check  the 
masler  data,  propose  amendments  and  submit  signed  master  data  to  concerned  PD. 


Copy  to: 

J.  All  ROs/  PDs  of  NHAI  -  for  necessary  action. 
2.  GM/  CEO.  IHMCL  -  for  needful 


.Yours  faithfully. 


YXtu-  _ 

(A.  K.  Sharma) 
GM  (CO) 


/> 
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S.No.  Date:  13-05-2019 

Sold  to  :  V.  VIDYA  SAGAR  REDDY 
S/o.  V.  RAJA  REDDY  R/O.  HYDERABAD 
To  Whom  :  -  -SELF- 


O^-lk^  H  253570 

IVI1R  ARFATH  ALI 

Licenceci  Stamp  Vendor 
Licence  No:  16-04-26/2017 
#  8-2-603.W34/1,  Zebra  Nagar, 

Road  No.  10,  Banjara  Hills, 
Hyderabad-500034. 

Cell  No:  9393277086 


POWER  OF  ATTORNEY  FOR  SIGNING  OF  AGREEMENT 

Know  all  men  by  these  presents,  I,  V.  VIDYA  SAGAR  REDDY  (Individual)  ,  having 
Registered  Office  at  #  268/A,  Road  No.  12,  MLA  Colony,  Banjara  Hills,  Hyderabad-500 
034  Telangana  State  do  hereby  irrevocably  constitute,  nominate,  appoint  and  authorize 
my  son  Mr.  Velma  Vishal  Babu  and  presently  residing  #  268/A,  Road  No.  12.  MLA 
Colony,  Banjara  Hills,  Hyderabad-500  034  Telangana  State  who  is  presently  authorized 
/  employed  with  us  as  our  true  and  lawful  attorney  (  hereinafter  referred  to  as  the 
'Attorney”  )  to  do  in  my  name  and  on  my  behalf,  all  such  acts,  submission  of  our 
bid/e-quotation  for  the  work  of  User  Fee  Collection  at  fee  plazas  of  the  “Authority” 
including  but  not  limited  to  signing  and  submission  of  all  applications,  bids  and  other 
documents  and  writings,  participate  in  conferences/meetings  and  providing  information 
to  the  Authority,  representing  us  in  all  matters  before  the  Authority,  signing  and 
execution  of  all  contracts  and  undertaking  consequent  to  our  prequalification  and 
acceptance  of  our  bid(s),  and  generally  dealing  with  the  Authority  in  all  matters  in 
connection  with  or  relating  to  or  arising  out  of  our  bids  for  the  said  Work(s)and  /  upon 
award  thereof  to  us  and/  or  till  the  entering  into  of  the  contract  with  the  Authority. 
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Saorpra  mtnm  telangana 

S.No.  G63Z  _  Date:  13-05-2019 
Sold  to:  V.  VIDYASAGAR  REDDY 
S/0.  V.  RAJA  REDDY  R/O.  HYDERABAD 
To  Whom :  -  -SELF- 


(3^-M-'  H  253571 

MIR  ARFATH  ALI 

Licenced  Stamp  Vendor 
Licence  No:  16-04-26/2017 
#  8-2-603/A/34/1 ,  Zehra  Nagar, 

Road  No  10,  Banjara  Hills, 
Hyderabad-500034, 

Cell  No.  9393277086 


AND  I  hereby  agree  to  ratify  and  confirm  and  do  hereby  ratify  and  confirm  all  acts, 
deeds  and  things  lawfully  done  or  caused  to  be  done  by  our  said  Attorney  pursuant  to 
and  in  exercise  of  the  powers  conferred  by  this  Power  of  Attorney  and  that  all  acts, 
deeds  and  things  done  by  our  said  Attorney  in  exercise  of  the  powers  hereby  conferred 
shall  and  shall  always  be  deemed  to  have  been  done  by  me. 


::3:: 


IN  WIT  NESS  WHEREOF  I,  V.  VIDYA  SAGAR  REDDY  (Individual),  HYDERABAD  THE 
ABOVE  NAMED  PRINCIPAL  HAVE  EXECUTED  THIS  POWER  OF  ATTORNEY  ON 
THIS  13th  DAY  OF  May  2019. 


Executant 


V.  VIDYA  SAGAR  REDDY 
Individual 

D.No,  268/A.  MLA  Colony,  Road  No.  12, 
Banjara  Hills,  Hyderabad-500  034, 
Telangana  State 


Attorney 


VELMA  VISHAL  BABU 
Individual 

D.No.  268/A.  MLA  Colony,  Road  No. 12, 
Banjara  Hills,  Hyderabad-500  034, 
Telangana  State 
Witnesses: 

1)  V  viicxyc^  U7W i 


Signed  before  me 


1 


GOVERNMENT  OF  INDIA 

Dru  trtxi 
Velma  Visha!  Baba 

/  Year  of  Birth  :  1981 

/  Male 


2247  1558  7288 


ill 


«§c?°5  - 


AADHAAR 


£J»0£$  rtJOO^)  ^30536  f6oK) 

UNIQUE  IDENTIFICATION  AUTHORITY  OF  INDIA 


s/o  teg**  Og,  iro  «£.  »•«.  Jo  c  »  BoW  >«J. 
pr  £c*u>6,  u»J  snr.0  Jt  J 


Adnncjs  S/0  Vein*  Vty»a«ar  Hcd-Jy.  Hro  26B/A,  Read  no  17.  M  L  Acaloiy. 
9anara  -lh,  h>xJor-aed,  Ancrtra  ’r-dejn.  Mfinj.l 


Aadhaar-  Saamanyuni  Hakku 


V.  VlDYASAn AR  REDDY 

individual 


HKcfta  Tr^rmn  'Tnf^rsRT^r 

qtriOT  zfr\  ?1^E‘l  'isw) 

National  Highways  Authority  of  India 

(M  'lis'ry  iA  Rood  Transport  and  Mkj  .ways) 

“ft  5  U4  6.  ^TfT  ->0,  6R*R,  H*f  fc.  {ft  ^'0075 
G  G  &  6,  Htiv.L-MO,  DwnrKa,  Now  Delhi  110075 


S.CSN  /  PIvdod  .91-  11-26074  UX'/2S0742CC 
fail  <  f >'*  91<H<2SU<K1507  !  25093514 


NHAI/ 13  013/ 54  7 /CO/ 19-20/ CB/Kadthal  02.08.2019 

To, 

Branch  Manager, 

Canara  Bank,  NHAI  Building, 

G-5&6,  Sector -10,  Dwarka, 

New  Delhi-1 10075 

Sub.:  Engagement  of  user  fee  collection  agency  through  regular  basis  (e  tender)  for  Kadthal  at 
km  45.710  from  Hyderabad  -  Diodi  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the 
State  of  Telangana  (Under  P1U  Hyderabid) 

Ref.:  (i)  NIT  No.  NHAI/l3013/547/C()/19-20/CB/Kadthal  dated  01.07.2019  with  due  date 
15.07.2019  (upto  11:00  hrs.)  and  bid  opening  date  16.07.2019  (at  11:30  hrs.),  APC  of  Rs. 
7.85  Cr. 

(ii)  LOA  dated  27.07.2019  issuer  to  V.  Vidyasagar  Reddy 


Sir, 


Please  find  enclosed  herewith  copy  of  BG.  The  details  of  BG  arc  as  under: 


Name  of  Bank 

Name  of 
Contractor 

BG  No  &  Date 

Amount  |  Valid  Up  to 

The  Karur  Vysya 
Bank  Ltd 

V.  Vidyasagar 
Reddy 

—  -  - 

RW0IBGP 1921 30001 
dated  01.08.2019 

Rs.  65,95,000/- 
(Rs.  Sixty  Five  Lakh 
Ninety  Five  Thousand 
only) 

01. 1C. 2070 

It  is  requested  to  confirm  the  authenticity  of  the  above  mentioned  BG  through  SFMS.  It 
may  also  he  confirmed  that  the  Bank  Guarantee  lias  been  signed  by  authorized  signatory  of  the 
bank. 


Enel:  as  above 


Yours  faithfully, 


(Awadhesh  Kumar) 
General  Manager  (CO) 


V.  V 1  n Y AS  A  G  AR  REDDY 

lr  i  vidual 


Page  I  ofl 


Transaction  Number:  777681 

Instance  Type  and  Transmission 

Message  Text 

20 

Sender’s  Reference 

RVV0IBGP1 921 30001 

21 

Transaction  Reference 

RWODISP 192 140002 

79 

Narrative 

OUR  BG  NO  RW0IBGP1 92 130001  DATED  01  03  2019 

BG  ISSUED  ON  BEHALF  OF  MR  VIDYA  SAGAR  REDDY  VELMA 

BG  ISSUED  FOR  AN  AMOUNT  OF  Rs  5595000 

RUPEES  SIXTY  FIVE  LAKHS  NINETY  FIVE  THOUSAND  ONLY 

BG  ISSUED  INF  FAVOUR  OF  NHAI 

BG  IS  VALID  FROM  01  AUG  2019  TO  01  OCT  2020 

LOA  NO.  N HAI/1 301 3/547/CO/I  9-20/CB/Kadthal/ 1 38539 

UNLESS  A  DEMAND  OR  CLAIM  UNDER  THIS  GUARANTEE  IS 

MADE  ON  US  IN  WRITING  ON  OR  BEFORE  01  10  2020 

SHALL  DISCHARGED  FROM  ALL  LIABILITIES  UNDER  THIS 
GUARANTEE  THEREAFTER 

Message  Trailer 

^  ^P[l  %¥.  ir  Canara  Bank 


t^nyq  n  yii.  t’FJT ' 
HHM  5«icW»-1f 


Sr.  Manager 
smn,  -  75 

r»v.,n  f*oW  Dclhl-74 


(B-Aug-lO 


KVB)  Karur  Vysya  Bank 


C-24(  2) 

;to  09  iss.ied  in  Branch's  letter  head) 


LETTER  TO  BE_S  E NTAL ONG_Wn>jTHE_B A N K  GUARANTEE 


To 

National  Highways  Authority  of  India 
G-5  &  6:  Sector -10,  Dwarka. 

New  Delhi  -  110075. 


Reg  :  Bank  Guarantee  No.  RVV0IBGP1 921 30001 
65,95,000/-  issued  in  your  favour  by  our  Bank  on  be 

Velma 


We  refer  to  the  above  mentioned  Bank  Guarantee.  :  Vv. 

Please  note  that  a  confirmation  of  the  said  Bank  Guarantee  is  available  at  our 

unlTyderabad  office  at  The  K£»mr  Wsya  Bank  Ltd.,  5-8-356  to 
offhe^aid  office)Chlra9  A  '  Lan6’  Ab'dS’  Hyderabad'  Telangana  -  500001.  (address 

I.  you  want  to  have  confirmation  about  the  authenticity  of  the  said  Bank  Guarantee  in 
your  own  interest,  you  may  please  write  to  our  above  office.  grantee  in 

Thanking  you, 


Yours  faithfully 


eputy  Manager 


nager 


we  have  issued  a  Bank  Guarantee  as  per  details 
your  reference  and  records. 


THE  KARUR  VYSYA  BANK  LIMITED 

D.N0.8-2-686/B/10,  Plat  No.542,  Road  Mo.12, 
Banjarahills,  Hyderabad-500034  Tclangana 
(t)  :  40-2339  8777,040  2339  3777 
E-mail:  hydbanjafahills@kvbmail.com 
Website;  www.kvb.co.in 
CIN :  L65110TH191BPLC001295 


V.  VIDYASAGAR  REDDY 


•ANA 


M  646974 


lO  Sto.V*.“r>l. 
or  Whom...,,, 


Mmut. 


BANK  GUARANTEE  FOR  PERFORMANCE  SECUITY 


BG.No. 

.DATE  OF  ISSUE 
Bank  Guarantee  Amount 
V/\UD  UPTO 


RW0IBGP192130001 
01.03.2019 
Rs.  65,95,000/- 
01.10.2020. 


MRUflVYSYA  BANK  LTD 


yyv 

!i  |  || 

A 

i 

Jf 

|§Si 

WAW.' 


>fo  pfj-V.-'g-r. 

=or  Whom,../ 
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H  646975 


^S-tEDYASEEN 

LICENSED  STAMP  VENDOf 
UC.  NO;  16-03-15/2016, 
h.  No;  IM-MWo,  Vattepafly,  Hyd 
.Cell!  9349765752 


# 


®  (Hereinafter  referred  to  as  the  "Contractor"  which  expression  shall  repugnant  to  the  context  or 
meaning  thereof,  include  its  successors,  administrators,  executors  and  assigns)  a  contract  by  issue 
of  Client's  Letter  of  Acceptance  No  NHAI/13013/547/CO/19-20/CB/Kadthal/138539  dated 
§  27.07.2019  and  the  same  having  been  unequivocally  accepted  by  the  Contractor,  resulting  in  a 
Contract  valued  at  Rs.  65,95,000/-  (Rupees  Sixty  Five  Lakhs  Ninety  Five  Thousand  only)  excluding 
E  Service  Tax  (Hereinafter  called  the  "Contract")  and  the  Contractor  having  agreed  to  furnish  a  Bank 
Guarantee  to  the  Client  as  "Performance  Security  as  stipulated  by  the  Client  in  the  said  contract  for 
B  performance  of  the  above  Contract  amounting  to  Rs.  65,95,000/-  (Rupees  Sixty  Five  Lakhs  Ninety 
Five  Thousand  only) 


For  THE  KARUR  VYSYA  BANK  LTD 


Manager  /  Officer 
BANJARA  HILLS  BR.,  HYD-34 


Fw  THE  KARUR  VYSYA  BANK  LTD. 


Manager  / 

BANJARA  HIU#2«lHYP-34j 


HYP-340 


V.  V  , ' ) Y A  S  A C •  A. R  RE L) D Y 
Individual 


MM  KARUR'  VYSYA  BANK  LIMITED 'fegi^pfprjpffice  at  ERODE,  KARUR  and  branch  at 
DOOR  no  8-2  686/b/io^  plot  NO  542,  banjara  HILLS,  HYDERABAD  (hereinafter  referred  to  as  the 
'V^n k)/ •wfijcji  ^pressioii  sjipIC  u^jess'' repii^ant'  to  the  context  or  meaning  thereof,  include  its 

hereby  eu»«n‘ee  and  undertake  to  pay  the  i 


to  or  enquiry  from  the 

'  ■  y ■  - - - vy>  iwuaund  for  your  demand  for  the 

sum  specified  therein.  Any  such  demand  made  by  the  client  on  the  bank  shall  be  conclusive  and 
binding  notwithstanding  any  difference  between  the  Client  and  the  Contractor  or  any  dispute 
pending  before  any  Court,  Tribunal,  Arbitrator  or  any  other  authority.  We  agree  that  the  Guarantee 

herein  contained  shall  be  irrevocable  and  shall  continue  to  be  enforceable  till  the  Client  discharges 
this  guarantee. 

The  Client  shall  have  the  fullest  liberty  without  affecting  in  any  way  the  liability  of  the  Bank  under 
this  Guarantee,  from  time  to  time  to  vary  or  to  extend  the  time  for  performance  of  t  he  Contract  by 
the  Contractor.  The  Client  shall  have  the  fullest  liberty  without  affecting  this  guarantee,  to  postpone 
from  time  to  time  the  exercise  of  any  powers  vested  in  them  or  of  any  right  which  they  might  have 
against  the  Contractor  and  to  exercise  the  same  at  any  time  in  any  manner,  and  either  to  enforce  or 
to  forbear  to  enforce  any  covenants,  contained  or  implied,  in  the  Contract  between  the  Client  and 
tno  Contractor  any  other  course  or  remedy  or  security  available  to  the  Client.  The  Bank  shall  not  be 
relieved  of  its  obligations  under  these  presents  by  any  exercise  by  the  Client  of  its  liberty  with 
reference  to  the  matters  aforesaid  or  any  of  them  or  by  reason  of  any  other  act  or  forbearance  or 
•other  acts  of  omission  or  commission  on  the  part  of  the  Client  or  any  other  indulgence  shown  by  the 

Client  or  by  any  other  matter  or  thingwhatsoever  which  under  law  would  but  for  this  provision  have 
the  effect  of  relieving  the  Bank. 

The  Bank  also  agrees  that  the  Client  at  its  option  shall  be  entitled  to  enforce  this  Guarantee  against 
le  Bank  as  a  principal  debtor,  in  the  first  instance  without  proceeding  against  the  Contractor  and 

not  withstanding  any  security  or  other  guarantee  that  the  Client  may  have  in  relation  to  the 
contractor's  liabilities. 

Any  demand  shall  be  deemed  to  be  served,  if  delivered  by  hand,  when  left  at  the  property  address 
for  service;  and  if  given  or  made  by  pre-paid  registered  post  or  facsimile  transmission,  on  receipt. 

Any  waivers,  extensions  of  time  or  other  forbearance  given  or  variations  required  under  the  Contract 
or  any  invalidity,  unenforceability  or  illegality  of  the  whole  or  any  part  of  the  contract  or  rights  or 
any  Party  thereto  or  amendment  or  other  modifications  of  the  Contract,  or  any  other  fact, 
circumstances,  provision  of  statute  of  law  which  might  entitle  the  Bank  to  be  released  in  whole  or  in 
part  from  its  undertaking,  whether  In  the  knowledge  of  the  Bank  or  not  or  whether  notified  to  the 
Batik  or  not,  shall  not  in  any  way  release  the  Bank  from  its  obligations  under  this  Bank  Guarantee. 


10 


For  THE  KARUR  VYSYA  BANK  LTD. 


N  "  |"  ,  |  ■jv  ' 


Manager  /  Officer 
BANJARA  HILLS  BR..  HYP  ’  1 


V.  VJ  DY  ’  -  A  CAR  REDDY 
individual 

For  THE  KARUR  VYSYA  BANK  LTD. 


Manager /  0 

R’VN,!/5  n.\  r  y. r  # 


r*»  0%  -* 


Notwithstanding  anything  contained  herein 


a}  Our  liability  under  this  Bank  Guarantee  is  limited  to  Rs.  65,95,000/-  (Rupees  Sixty  Five  Lakhs 
Ninety  Five  Thousand  only)  and  it  shall  remain  in  force  up  to  and  including  01.10.2020. 

b)  This  Bank  Guarantee  shall  be  valid  up  to  01.10.2020. 

c)  We  are  liable  to  pay  the  guaranteed  amount  or  any  part  thereof  under  this  Bank  Guarantee 
only  and  only  if  you  serve  upon  as  a  written  claim  or  demand  on  or  before  01.10.2020  (date 
of  expiry  of  Guarantee). 

d}  The  guarantee  shall  also  be  operatable  at  our  Corporate  Business  Unit,  Chirag  Ali  Lane, 
Abids,  Hyderabad,  Telangana,  from  whom  confirmation  regarding  the  issue  of  this 
guarantee  or  extension/renewal  thereof  shall  be  made  available  on  demand.  In  the 
contingency  of  this  guarantee  being  invoked  and  payment  thereunder  claimed,  the  said 
branch  shall  accept  such  invocation  letter  and  make  payment  of  amounts  so  demanded 
under  the  said  invocation  " 


For  THE  KARUR  VYSYA  BAN K  I.TD, 


RAN  JAR  A  HIM  $  OH,  K  - 


(Signature  of  the  Authorised  official) 
(Name  &  Designation  with  Bank  stamp) 


THE  KAHUR  VYSYA  SANK  V 


(Signature  of  the  Authorised  official) 
(Name  &  Designation  with  Bank  stamp 


m 


V.  V*DYA?.Vr,.AR  REDDY 
1  nuividual 


Pv#  K<imr  VysyA  tfg§ 
■  Pviri '  )3BSkz&^& 

WSYA  BANK,  HYDERABAD  -  BANJARA  HILLS  D.NO.  8-2-686/B/10,  PLOT  NO.  542, 

ROAD  NO.  12  HYDERABAD  500034 


2019/08/01  18:53:42 


IFSC:  KVBL0004807 


Message  Report 


OUTGOING  MESSAGE 


Message  Type  :  IFN760 

Receiver  Address  ;  CNRB0008598 

:  CANARA  BANK,  ,  , 

Messages  User  Reference  (M  U  R)  :  RW0DI SP 1 S2 1 30002 


20  Transaction  Reference  number 
23  Further  identification 
27  Sequence  of  total 
30  Date 

40C  Applicable  Rules 


:RW0IBGP  192 130001 

:ISSUE 

;1/1 

:201 90301 
:OTHR/OTHR 


:+THIS  IS  A  FULL  OPERATIVE  CABLE.  NO 
MAIL  CONFIRMATION  WILL 
FOLLOW. 

♦DOCUMENTS  HAVE  BEEN  ACCEPTED  BY 
THE  DRAWEE  AND  ABOVE  DOCUMENTS 
HAVE  BEEN  DELIVERED  AGAINST 

77C  Details  of  Guarantee  ACCEPTANCY  AS  PER  YOUR 

INSTRUCTIONS, 

THIS  IS  WITH  OUT  ANY  COMMITMENT  OR 
ENGAGEMENT  ON  OUR  PART  BANK 
GUARANTEE  VALID  UP  TO  01  ST  OCTOBER 
2020 

♦BANK  GUARANTEE  ISSUED  IN  FAVOUR  OF 
MR  VIDYA  SAGAR  REDDY 


5tueg  e/te Aa  Jiue)| 

V.  VIDYASAGAR  REDDY 


j  individual 


4>«itfi  to 


Canara  Bank 

Together  We  Can 


NAI  ONAL  HIGHWAYS  AU1 HORITY  Oh  IND.A 

NHAI  HEAD  QUARTER 

PLOT  G  5  AND  6,  SECTOR  10 

DWARKA 

NEW  DtLI  II 


Account  Statement  as  of  02-08-2019  14:26:30  GMT  *0530 


Customer  Name 

NATIONAL  HIGHWAYS  AUTHORITY  OF  INDIA 

Branch 

DEI  Hi  NHAI  DWARKA 

Searched  by  :  Specify  Period 

01-08-2019  to  02-08-2019 

Account  Number 

8598201005819 

Customer  Id 

'28192608 

Account  Currency 

INR 

Balance  B/F 

37,10.000.00 

Closing  Balance 

2,08,87,838  00 

Txn  Date 

Value  Date 

Cheque 

No 

Description 

Branch 

Code 

Oebit 

Credit 

Balance 

01 -Aug-201 9  11:22:41 
01  -Aug-201 011  20  53 
01 -Aug-2013  11  31  00 

Cl -Aug-2019 
Cl  -Aug-201 9 
C1-Aug-2Ci9 

Cash  Deposit  by  SPV  AND  SAROD 

Cash  Deposi:  BY  ANIVESH 

RTGSIW:VINOD  KUMAR 

MALIK-  PUNBR52019C8C1 1 8525623 

B508 

.  . . . . 

5,400.00  37,1 5,400  .00 

1879 

36,34,000  0073  60,800  CO 

. . 1 . 

01  Aug-2019 11:31  2? 

01  Auc  20 '9 

Coon  Deposit  DY  AM  IT  SHARMA 

8:598 

4.2C0  0373  65,000  DC 

01  Ajg-2019  11:48:23 

01 -Aug-20' 9 

192843 

NEFT  OW  4  Multiple 

NEFTs-BI  9080' 11804215 

8598 

20,000  or 

73  45,  non  no 

01 -Aug-201 9  12:09:40 

01 -Aug -2019 

RTGSIW:RTGS  POOLING  A 

C-IC  1C  R52C 1 90  801 0024 7477 

1879 

50,00,000.00 

1.23.45,000 

00 

01 -Aug -201 9  12:39:20 

01 -Aug-201 9 

RTGSIW:RIDDHI  SIDDHI 

ASOC IATES-BK IDR52C '  9080 1 C072 1 854 

18/9 

54,60,000  CO 

1  78,C5,OCO 
no 

01-Aug-2019 12:40:30 

01 -Aug-20 19 

RTGSIWlNHAI  HADAWA  FEE  PLAZA 

P  ERFO  RMA  N-  ICICR420 1 9080 1 00256858 

1879 

6. 75,000  03 

1,84,80.000 

00 

01 -Aug-20 19  '3:07:21 

01 -Aug-20 19 

192862 

NF=T  OW:  -7  Multiple 

NEFTs-BI 90R0112C1 1178 

8598 

20,33,000.03 

1  64.47.UCO 

OC 

CI-Aug-23'9  '4:57:16 

01 -Aug-201 3 

NEFT-SHIPRA 

S  RIVASTAVA-SQI NZ1 921 3001 660 

8598 

5,000.  CO 

1  64,52,000 
OC 

Cl -Aug -20 '9  15  '6:58 

01 -Aug -201 9 

NEFT-RETURN-P1 90801 1201 333/-AIRCON 
TECHN  QUE  PRIVATE  LTD-Accoun-  Does  Nor 
Exist 

6598 

5,000  00 

1  64,57,OCO 
OC 

01 -Aug-201 Q  15:21:17 

01 -Aug-201 9 

NEFT-RETURN-P1 908011201 582B-KAHANI 
JA  N-Account  Doas  Not  Exisl 

6598 

5.0C0  CO 

1  64.62.OCO 
30 

01 -Aug-201 9  15:44:38  0'  -Aug-2019 

PERFORMANCE  SECURITY  BY  NOOR 
MOHAMMAD 

1C68 

75,84,000  CO 

2  40,46.000 
■30 

01 -Aug-20 19  16  07:51 

0' Aug-2019 

192883 

R7GSOW:INTERCONTiNENTAI 

CONSUI  TANTR  AND 

TE-CNRBR5201 9080'  005928-15 

6598 

1,37.32,934.00 

2, 9', 16, 392  00 

1,03,13,066 

00 

01 -Aug-201  D  16  09:04 

01 -Aug-2019 

Sweep  In  Credit  -  B59B206000U01 

8598 

3  94.29,456 
00 

01  Aug  2019  16  09:04 

Cl  Aug-2019 

192675 

RTGSOW:STUP  CONSULTANTS  PVT 

LTD  CNR3R520 1 9080 ' C059273C 

3598 

3,94,24.458  00 

5,000. 00 

01 -Aug-201 9  16:35:30 

Cl -Aug-2019 

RTGSIW  SAPAKAR  Gl  ORAI 

L 1  Ml  TE  D-  1C  1C  R52C 1 9C  BC '  C  0327 1  S3 

1879 

4.1 3,40,000. 00 

4  1 3,45,000 
DC 

01  -Aug-201 9  17:03  11 

U1  -Aug-20 19 

RTGSIW  :SBI  CAG  NEW 
□ELI  ll-SBIN  R5201 90801 0D 1 241 1 1 

1879 

76,00,000  CO 

4.89,45,300 

DC 

01  -Aug-201 917: Cl  20 

01 -Aug-20 '.9 

RTGSIW  SBI  CAG  NEW 

DELHI  SBINRS2019CS0100124342 

1879 

60,00,000  00 

5  49,45,300 
00 

01 -Ajg-2019  22:54  59  01-Aug-2019 

SWEEP  OUT  C'  A/c  10262C 1000523 

1110 

10.00 

5  49,45,010 
00 

01 -Aug-201 9  22:59:53 

01 -Aug-20 19 

SWF  F  POUT  8598200 OOOOC 1 

8598 

4,49,45,010.00 

1.00,00,300. 

DC 

02-Aug-2019  10:53:20 

O2-Auy-20l 9 

RTGSIW: VIDY A  SAGAR  REUDY 
V-KVBLR6201 90802  56088651 

1879 

65,95,000  CO 

1  65.95.3CO 
00 

02-Aug-2C19  10:53:58 

02 -Aug-20 19  OOCOOO'92  Funds  Transfer  to  MANOJ  KUMAR 

683 

8598 

1.61.694  CO 

1  64,33,306 
00 

I  I'.r  '  itltial 


V5TCfe 

TOLL  AGENCY 


^6 

V.  VI DY  AS  AGAR  REDDY 

NHAI  -  USER  FEE  COLLECTION  CONTRACTOR 
ft  266/A,  MLA  COLONY,  BANJARAHILLS,  HYDERABAD  -  500034 

Email:  sagarvijaya@yahoo.com  |  Phone#  9000052266,  8886212266 


To  KADTHAL  EMI)  02-08-2019 

The  Project  Director 
P1U,  Hyderabad 
I  lyderabad.  Telangana 

Dear  Sir, 

SLB:  Engagement  of  user  collection  fee  agency  through  e-quotation  (e-tender)  for  Kadthal  at  km 
45.710  from  Myderabad-Dindi  section  from  Km  23.0-Km  78.0  of  N1 1-765.  Telangana  (Under  PHJ- 
I  lyderabad) 

Re:  LOA  MIAI/13013/S47/CO/1 9-20/CB/KADTHAL/l 38539  dated 27.07.2019 
Dear  Sir, 


With  reference  to  the  above,  the  agency  has  deposited  an  amount  of  Rs.  65,95,000  (Sixty-I  ive  lakhs, 
Ninety-Five  thousand  rupees  only)  through  bank  transfer  via  RIGS  Reft/  dl73B7Tt] 
I ard s  performance  security  in  compliance  with  the  LOA.  Attached 
is  a  copy  of  Bank  Guarantee  which  is  also  transmitted  by  SFMS.  Also  attached  is  the  I  X)A  Acceptance 
as  well. 


Agreement  will  be  executed  today  afternoon  and  we  will  take  over  the  toll  plaza  tomorrow  at  8:00  AM 
on  3rd  August  2019.  Please  do  the  needful  and  oblige. 


Thanking  You, 


Yours  truly, 


V.  Vidyasagar  Reddy 

User  Fee  Collection  Contractor 


v  /  *  r,AR  REDDY 
, ,  dividual 


TJVUiy  ■  Plr.nr  ;  v.M  l-25U74[ini/2SI>7420» 
toffl  I  j\  :  V  -JI-25»'>:tStt?;2*0!>35l<l 


Trjta  tmwF  infSreRw 

iTT^F  ’ifTJifH  ofa  TTvflrtnn  m*Wr. 

National  Highways  Authority  of  India 

(Military  i.r  Hua.l  I  rjuitpui  l  iind  I ( j^Ii \»a >»> 

3ft-5  P<J  6.  FijT-fft-IM.'ll"? 

<••*  JL  b.  Srrtcir  1(1  Owtirka.  Nn»  LMIll-110075 


Letter  of  Award  (LOA) 


By  e-mail !  Post 
Dale:  27/07/20 IV 


M  I  No.  MJAI/l3(»l3/.S47/C.O/l<).2U/C:il/Ku(llhsil/l3HS39 


To. 

V.  Vidya  Sugar  Reddy 


e-mail: 


Sul>.:  Engagement  of  user  let*  collection  agency  through  regular  basis  (c-tcnder)  for  Kadthal  at  km  45.710 

from  Hyderabad  to  Dmdi  .section  from  kn»  23.000  to  km  78.000  of  MH-765  in  flic  state  ol  lelaiigana  U  nder 
IM  U- Hyderabad). 


UeL:  (i)  No.  NIT  No.  N  HA  1/1 30 1 3-547/< ;C >/ 1 9-20’C\ByKadt lial  Fee  Plu/.u  dated  01/07/2019  on  e-por.al  with 
hid  due  date  J  5/07/20 IV  (upui  I  i  :00  his)  dial  bid  opening  dntc/lime  on  16/07/2019  at  I ;  :30  U:.v  with  A  PC  ol  Us.  7.85 
('tore. 

(ii)  You;  Financial  Bid  dated  15/07/201 9  submitted  <  r  e-purtal  ul'NilAI. 

Sir 

Your  Kid  quoting  remittance  of  Us.  79128999'-  (Rupees  Seven  C'rorc  Ninety  One  l.akh  l\vcM>  ICiglu  Thousand 
Niue  hundred  And  Ninety  Nine  Only)  lot  one  (01)  year  to;' engaging  yon  .is  i  he  contractor  for  collection  of  user  fee 
nt  above  mentioned  Ice  .da/a,  has  been  accepted  by  the  competent  authority  oflhe  MIAJ  on  the  terms  and  conditions 
of  Contract  forming  part  oflhe  Bidding  Documents 


2.  As  pei  Clause  2.10.1  of  RFI\  within  7  (Seven)  days  fun;  the  date  of  issue  of  tins  I  OA,  you  me  required'  to  submit 
a  Pet  forma  nee  Security  consisting  id  (a)  a  crossed  account  payee  demand  draft/  pay  order,  amoun'ing  to  R.s. 
6,595,000/- (Rupees  Sixty  Five  Lakh  Ninety  Fixe  I  huusand  Only)  and  (b)  a  bank  guarantee  valid  Ibr  a  period  of  14 
(Fourteen)  months  from  die  Dale  of  l  OA.  in  the  prescribed  format  for  Rs.  6,595.000/-  (Rupees  Sixty  Five  Lakh 
Ninety  Five  Thousand  Only). 


•37 


3.  The  Hill  Security  of  Rs.  10.00  Lakh  shall  he  forfeited  ?y  the  Authority  in  case  you  fail  to  furrisl:  the  required 
Performance  Security  within  the  specified  period,  out  of  common  bid  secuiily  (BG)  available  with  the  Authority.  As 
per  Clause  3.6  of  KFP,  you  shall  also  be  required  to  sign  ti  e  contract  willcn  l  tirec  (03)  days  Iron  the  date  <r 
submission  of  the  Performance  Security.  take  over  the  toll  plaza  and  star:  the  usei  fee  collect  on  within  Two  (02)  days 
of  signing  the  contract  agreement  and  on  latlnre  to  do  so.  the  entire  Per  *bi itnincc  Security  inclad  ng  the  hank 
guarantee  is  liable  to  be  I’m  feitod  and  invoked. 


4.  In  the  event  of  yotii  failure  to  submit  the  Performance  Security,  the  lettci  of  Acceptance  lur  award  ol  contract  in 
youi  favour  shall  au  omaticafiy  be  terminated  without  further  notice  In  sac  i  a  case,  year  engagement  s  ia!l  Jurthwilh 
automatically  stand  terminated  and  thereupon,  without  prejudice  to  any  other  iig"ts  and  remedies  avail;-. lie  to  the 
Authority  and  the  Authority  shall  be  entitled  in  appoint  another  Contractor  ,u  your  i  sk  and  costs  and  consequences 

5.  Please  convey  your  unconditional  acceptance  by  signing  of  his  lerrci  as  per  Clouse  3.3.5  of  KfP  and  submit  the 
required  Perform  ante  Security  within  lie  specified  period  >n  that  the  Coni -act  could  be  signed  withir.  the  specified 
period. 


^oui  s  faithfully 
For  National  Highways  Authority  of  India 


(  bvadlush  Kumar  ) 
General  Manager  (CO) 


Accepted  unconditionally  including  the  draft  of  the  contract. 


(Signature)**  Na  nc:- 


V.  VIDYASAGAR  REDDY 
X  WHAt  TOLL  Contractor 

Name  ot  the  read,  partnership  firm  company/  limited  curnp.-.ny.''  cu-opcral  vc  society  •  oroprielar)  firm-  individual 
(whichever  is  applicable). 


Designation; 


Pluto 

Dated:- 

**Please  affix  common  seal 

Copv  I'oj  int'or  luiliun  and  necessary  act  inn  to; 

I )  RO  Hyderabad 

2 1  PD,  Pill  Hyoienih.nl 


APPENDIX-1: 

_ Format  of  Financial  Bid  (Ref.Clause  2.1.3) _ 

ZZZZ^ZZZIZZZIZ^!^^  ii5.Q7.i9 

V  Vldyasagar  Reddy, Plot  No  268/A,KOAD  NO  12,tkuijaru  i  lilJs.l  lydciobad- 
51)0034 


Collection  of  user  fee  through  fee  collecting  agency  on  the  basis  of  competitive  bidding  on  e-tender  basis  for  Kadthal  al 
km  45.710  from  Hyderabad  -  Dindi  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State  of  Tolarigana  (Under  PIU 
Hyderabad) 


NHAI/1301 3/S47/CO/19-2Q/CB/Kadthal  dated  01.07.2019 

Regular  Bid 


I/We,  the  iirdersi^f  “ied  having  ram  nee  the  bidding  documents  and  understood  its  contents,  offer  to  pay  the  Authority,  the  following  sums  as  and  by 
way  u'ou'  offer  asyu.r  Contralto'  for  collection  of  User  Fee  on  the  saidSecticncf  Nations  Highway  o'  the  said  bridge,  as  the  case  maybe,  dur  ng  the 
said  pchod.  ~hls  offer/  financial  bid  is  unconditional  and  unqualified.  _ 


S.No. 

Period  Amount  payable  annually  by  the  Bidder  to  the  Authority  *  (Rs.) 

In  Figure 

In  Words 

1 

Or  e  Year 

7,91,28,999 

SEVEN  CHORES  NINETY  ONE  LAK1  IS  TWENTY  t:ICi  IT  1 1  lOUSANL) 
NINE  HUNDRED  AND  NTNrfY  NINKONT  Y 

“  The  payable  amount  will  iha-f.e  w  In  the  change  n  the  rates  as  per  C  ause-5  o*  the  Contract  Agreement. 

'or  ealeu  ating  the  week  v  amount,  the  amount  quoted  for  one  year  snail  be  Clvldec  by  l"C  number  cf  days  in  a  year  1 365  n'  36h  as  the  rase  may  be) 
and  mutiol  ed  by  7 

The  week  5 'it'll  be  (OUntec  ''urn  Monday  to  Sunday  Incase  the  number  ol  days  in  first  end  last  week  happens  to  be  ess  than  7.  then  t!~e  bidder  will 
deposit!  he  amount  proportionately 

Fcr  calculating  the  mO'lMy  arnc.int.  the  a-iount  quoted  tor  cne  year  shal  be  divided  by  12 

*  ne  amount  quoted  above  shall  be  exclusive  of  lie  TCS  Ar  y  tax  and  service  charges,  as  apyl  cable,  st  all  be  borne  by  the  bidder  ovc-  and  above  the 
quoted  amount. 


In  case  of  any  d  tfe*en:e  in  figures  and  words,  toe  amount  mentioned  in  words  wl  1  preval . 

Yours  sincerely, 

Name 

V  Vidvasagar  Reddy 

Designation.'  Title  of  the  A  jforized  Sianalcry 

individual 

Note  I  he  person:  authorized  signatory  signing  tlic  above  financial  bid  in  electronic  form  on  behalf  of  the  bidder  shall  be  same  as  the  one 
appearing  in  the  list  ul  prec|uali lied  hidden  hosted  un  websileof  MHAI. 


From  : 

Name  of  Project : 

Reference  : 

Deni  Sir, 'Madam 


o 
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5tage^  Create  Tender  /  Tender 

-List — *< - 

Stage  2  Publish  Tender 


mwR  wh  wrnl  TfifTO1^ 

A 

(«?'»  MUn<H  >M(  <I  H‘|i*i  M  4M'l) 

National  Highways  Authority  of  India 

(f'.U:>istry  of  Road  Transport  and  Highways) 

4l  f.  6,  to  10,  01(44,  -I'i  Reef)  1*0075 
G-5  &  6.  Soclur’- ! 0  Owatka,  Hcv;  Doth!  1 1CD75 


CORRIGENDUM 


pii  /f'hmu  •  91-1 1-250M  10D,Vft074?r,<l 
tail.1  lax  .m-n-zara?  /  «ir.u 


Sub.:  RFP  No.  NHAl/13013/547/CO/19-20/CB/Kadthal  dated  01.07.7019  with  due  date  15.07.2019  (upto 
11:00  Mrs.)  and  bid  opening  date  16.07.7019  (at  11:30  hrs.)  (e-Tendering) 


Bids  have  been  invited  from  eligible  bidders  for  procurement  of  fee  collection  agencies  through 
Competitive  Bidding  for  Kadthal  fee  plaza  for  a  period  of  1  year  vide  above  Notice  Inviting  Tender. 

Pursuant  to  Clause  2.5.2  of  above  mentioned  RFP,  the  Authority  hereby  makes  following 
modification  in  the  RFP  of  Kadthal  toll  plaza  is  as  under: 

1.  In  Existing  Para  1.1.1  of  above  RFP  and  NIT  dt.  01.07. 2019,  the  Annual  Potential  Collection 
may  be  Read  as  Rs.  7.85  Cr.  (Rs.  Seven  Crore  Eighty  Five  Lakh  Only)  instead  of  earlier 
mentioned  Rs.  9.62  Cr.  {Rs.  Nine  Crorc  Sixty  Two  Lakh  only) 


2.  Existing  Para  1.1.3  of  above  RFP  shall  be  Read  as 

1.1.3  Annual  Potential  Collection  (the  ,%APC")  has  beer,  indicated  in  Clause  1.1.1  above.  The  assessment  of 


actual  quantum  of  user  fee  collection,  however,  will  have  to  be  made  by  the  B-dders. 


Category  of  vehicle 

Proportion  in  % 

1.  Car,  Jeep,  Van  or  Light  Motor  Vehicle 

66 

2.  Light  Commercial  Vehicle,  Light  Goods  Vehicle  or  Mini  Bus 

05 

3.  Bus  or  Truck  (Two  Axles) 

19 

4.  I  hree  Axle  Commercial  Vehicles 

07 

5.  Heavy  Construction  Machinery  (HCM)  or  Earth  Moving  Equipment  (EME) 
or  Multi  Axle  Vehicle  (MAV)  (  Four  to  six  axles) 

03 

6.  Oversized  Vehicles  (seven  or  more  axles) 

00 

Total 

100 

(Awadhesh  Kumar) 
General  Manager  (CO) 
NHA1,  Head  Office 
10.07.2019 


National  Highways  Authority  of  Endja 


Ministry  of  Road  Transport  &  Highways 
Government  of  India 


INVITATION  OF  RFP/  FINANCIAL  BIDS  FOR  FEE  COLLECTION 
RFP  No.:  NHAI/  13013/547/CO/ 19-20/CB/Kadthal  Date:  01.07.2019 


The  RFP/  Financial  Bid  for  the  following  Fee  Plaza  is  invited  from  the  prequalified  bidders: 


SI. 

No. 

Fee  Plaza  (Name  &  Km)/  Section/  NH 

APC 

(Rs.  in  Cr.) 

Bid  Due  Date 

Bid  Opening  Date 

1. 

Kadthal  at  km  45.710  from  Hyderabad 
-  Dindi  section  from  Km  23.000  -  Km 
78.000  of  NH-765  in  the  State  of 
Telangana  (Under  P1U  Hyderabad) 

9.62 

15.07.2019 

at  11:00  Hrs. 

16.07.2019 

at  11:30  Hrs. 

The  bidders  who  submitted  the  applications  in  reply  to  RFQ  dated  01.10.2018  and  included  in  the 
list  of  prequalified  bidders  hosted  on  NHAI  website  7  days  prior  to  bid  due  date  only  are  eligible  to 
submit  the  financial  bids  for  above  Toll  Plaza,  subject  to  meeting  the  net-worth  of  20%  of  APC 
further  increased  for  toll  plazas  in-hand/  awarded  @  10%  for  each  Toll  Plaza. 

The  interested  bidders,  who  have  not  submitted  the  prequaliflcation  applications  so  far,  are  advised 
to  apply  immediately,  so  as  to  be  eligible  to  bid  for  above  Fee  Plaza. 

The  Financial  Bids  for  above  Fee  Plaza  shall  be  received  on-line  only.  No  physical  submission  of 
document  is  involved  at  the  time  of  submission  of  Financial  Bids.  The  RFP  of  above  Fee  Plaza  may 
be  seen  on  NHAI  website  www.nhai.gov.in  and  http://etenders.gov.in. 

For  any  query,  please  contact,  Sh.  Awadhesh  Kumar,  GM  (CO),  Email:  awadheshkumarCu'»nhai.org 


A K  REDDY 

lnuU-uiual 


V.  v*:. 


APPENDIX-1: 

Format  of  Financial  Bid  (Ref.Clause  2.1.3) 

Dale: 

From  : 

Name  of  Project : 

Collection  of  user  fee  through  fee  collecting  agency  on  the  basis  of  competitive  bidding  on  c-tcnclcr  basis  for  Kadthal  at 
km  45.710  from  Hyderabad  -  Dlndl  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State  of  Telangana  (Under  PIU 
Hyderabad) 

Referonco  : 

NHAI/13013/547/CO/19-20/CB/Kadthal  dated  01.07.2019 

Dear  Slr/Madam, 

Regular  liid 

/We,  Ihc  undersigned  ha  vug  examined  toe  bidding  documents  and  understood  Is  contents,  offer  to  pay  the  Authority,  the  following  sums  a  s  and  by 
way  of  onr  offer  as  your  ConlractO'  'or  collection  cl  User  Fee  on  the  said  Section  of  National  Highway  or  the  said  bridge,  as  the  case  may  r,e.  d..r  ng  the 
said  period.  1  h  s offer/ financial  h  d  s  n nronditlcn.il  and  u-quali'  c-d 

S.No. 

Period 

Amount  payable  annually  by  the  Bidder  to  the  Authority  *  (Rs.) 

In  Figure 

In  Words 

1 

One  Year 

*  1  he  payable  amount  wl  1  change  with  the  change  n  the  rates  as  per  Clause-5  of  the  Contract  Agreement 

For  calculating  tne  weekly  amount,  the  smeurt  quoted  for  one  year  sha  1  be  divided  oy  the  number  cf  days  in  a  year  (365  cr  366  as  the  case  may  be) 
arid  multiplied  by  7 

1  he  week  shall  be  counted  from  Monday  to  Sunday  In  case  the  number  cf  days  In  first  and  last  week  happens  tn  be  less  than  7,  then  the  bidder  w  II 
deposit  the  amount  proportionate  y 

Cor  calculating  the  month  y  amount,  the  amount  quuted  for  one  year  shall  be  divided  by  12 

1  he  amount  ouotec  above  shall  he  exclusive  of  :he  FCS.  Any  tax  and  service  charges,  as  applicable,  shall  be  borne  by  the  bidder  over  and  above  the 
quoted  amount. 

r  case  of  any  difference  in  figu'es  and  words,  the  amount  mertionec  in  words  will  prevail. 

Vour5  slnce'ely. 

Name 

□es>gration'  Title  of  the  Authorized  Signatory 

Note:  I  he  person.'  authorized  signnii>r>-  signing  the  itbovc  financial  hid  in  electronic  form  on  hehulf  of  llic  bidder  shall  he  same  us  the  one 
appearing  in  (he  list  ol  piequalilied  bidders  hosted  on  website  of  N’NAI. 


RFP  No.:  NHAI/  13013/547/CO/19-20/CB/Kadthal  dated  01.07.2019 


NATIONAL  HIGHWAYS  AUTHORITY  OF  INDIA 
(MINISTRY  OF  ROAD  TRANSPORT  &  HIGHWAYS) 
GOVT.  OF  INDIA 


NAME  OF  PROJECT:  COLLECTION  OF  USER  FEE  THROUGH 
FEE  COLLECTING  AGENCY  ON  THE  BASIS  OF  COMPETITIVE 
BIDDING  ON  E-TENDER  BASIS  AT  KADTHAL  AT  KM  45.710 
FROM  HYDERABAD  -  DINDI  SECTION  FROM  KM  23.000  -  KM 
78.000  OF  NH-765  IN  THE  STATE  OF  TELANGANA  (UNDER  PIU 

HYDERABAD) 


REQUEST  FOR  PROPOSAL  (RFP) 

|BID/  FINANCIAL  BID  &  DRAFT  CONTRACT  AGREEMENT! 


I 


V.  VIDYASAGAR  REDDY 
Individual 


IO  10  to 
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Disclaimer 


The  information  contained  in  this  Request  for  Proposal  document  (the  “RFP")  or  subsequently 
provided  to  Bidders),  whether  verbally  or  in  documentary  or  in  any  other  form  by  or  on  behalf  of  the 
Authority  or  any  of  its  employees  or  advisors,  is  provided  to  Biddcr(s)  on  the  terms  and  conditions 
set  out  in  this  RFI*  and  such  other  terms  and  conditions  subject  to  which  such  information  is 
provided. 

This  RFP  is  not  an  agreement  and  is  neither  an  offer  nor  invitation  by  the  Authority  to  the  prospective 
Bidders  or  any  other  person.  The  purpose  of  this  RFP  is  to  provide  interested  bidders  with  information 
that  may  be  useful  to  them  in  making  their  financial  oilers  (Bids)  pursuant  to  this  RFP.  This  RFP  includes 
statements,  which  rclleet  various  assumptions  and  assessments  arrived  at  by  the  Authority  in 
relation  to  the  Project.  Such  assumptions,  assessments  and  statements  do  not  puiport  to  contain  all 
the  information  dial  each  Bidder  may  require.  This  RFP  may  not  be  appropriate  for  all  persons,  and  it 
is  not  possible  for  the  Authority,  its  employees  or  advisors  to  consider  the  investment  objectives, 
financial  situation  and  particular  needs  of  each  party  who  reads  or  uses  this  RFP.  The  assumptions, 
assessments,  statements  and  information  contained  in  the  Bidding  Documents,  may  not  be  complete, 
accurate,  adequate  or  correct.  Each  Bidder  should,  therefore,  conduct  its  own  investigations  and 
analysts  and  should  check  the  accuracy,  adequacy,  correctness,  reliability  and  completeness  of  the 
assumptions,  assessments,  statements  and  information  contained  in  this  RFP  and  obtain  independent 
advice  from  appropriate  sources. 

Information  provided  in  this  RFP  to  the  Bidder(s)  is  on  a  wide  range  of  matters,  some  of  which  may 
depend  upon  interpretation  oflaw.  The  information  given  is  not  intended  to  he  an  exhaustive  account 
of  statutory  requirements  and  should  not  be  regarded  as  a  complete  or  authoritative  statement  of  law. 
The  Authority  accepts  no  responsibility  for  the  accuracy  or  otherwise  for  any  interpretation  or 
opinion  on  law  expressed  herein. 

The  Authority,  its  employees  and  advisors  make  no  representation  or  warranty  and  shall  have  no  liability 
to  any  person,  including  any  Applicant  or  Bidder  under  any  law,  statute,  rules  or  regulations  or  tort, 
principles  of  restitution  or  unjust  enrichment  or  otherwise  for  any  loss,  damages,  cost  or  expense 
which  may  arise  from  or  be  incurred  or  suffered  on  account  of  anything  contained  in  this  RFP  or 
otherwise,  including  the  accuracy,  adequacy,  correctness,  completeness  or  reliability  of  the  RFP  and 
any  assessment,  assumption,  statement  or  infonnalion  contained  therein  or  deemed  to  form  part  of  this 
RFP  or  arising  in  any  way  for  participation  in  this  Bid  Stage. 


The  Authority  also  accepts  no  liability  of  any  nature  whether  resulting  from  negligence  or  otherwise 
howsoever  caused  arising  from  reliance  of  any  Bidder  upon  the  statements  contained  in  this  RFP. 

The  Authority  may  in  its  absolute  discretion,  but  without  being  under  any  obligation  to  do  so,  update, 
amend  or  supplement  the  information,  assessment  or  assumptions  contained  in  this  RFP. 

The  issue  of  this  RFP  does  not  imply  that  the  Authority  is  bound  to  select  a  Bidder  or  to  appoint 
the  Selected  Bidder  or  Contractor,  as  the  case  may  be,  for  the  Project  and  the  Authority  reserves  the 
right  to  reject  all  or  any  of  the  Bidders  or  Bids  without  assigning  any  reason  whatsoever. 

The  Bidder  shall  bear  all  its  costs  associated  with  or  relating  to  the  preparation  and  submission  of 
its  Bid  including  but  not  limited  to  preparation,  copying,  postage,  delivery  fees,  expenses  associated 
with  any  demonstrations  or  presentations  which  may  be  required  by  the  Authority  or  any  other  costs 
incurred  in  connection  with  or  relating  to  its  Bid.  All  such  costs  and  expenses  will  remain  with  the 
Bidder  and  the  Authority  shall  not  be  liable  in  any  manner  whatsoever  for  the  same  or  for  any  other 
costs  or  other  expenses  incurred  by  a  Bidder  in  preparation  or  submission  of  the  Bid.  regardless 
of  the  conduct  or  outcome  of  the  Bidding  Process. 

V.  V  .Y.\:  REDDY 
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1.  INTRODUCTION 

1. 1  Background 


1.1.1  Thu  National  Highways  Authority  of  India  (the  “Authority”)  is  engaged  in  development, 
maintenance  and  management  of  National  Highways  and  as  part  of  this  endeavor,  the  Authority  has 
decided  to  collect  the  User  Fee  through  an  agency  (the  “Contractor’’)  in  respect  of  Kadthal  at  km 
45.710  from  Hyderabad  -  Dlndi  section  from  Km  23.000  -  Km  78.000  of  NH-765  in  the  State 
of  Telangana  (Under  PIU  Hyderabad)  and  has  decided  to  invite  the  Financial  Bids  from  the  pre¬ 
qualified  bidders  on  e-tender  basis  for  selection  of  the  agency  to  whom  the  work  of  User  Fee 
Collection  (the  ‘Project')  may  he  awarded.  Brief  particulars  of  the  Project  are  as  follows: 


s. 

No 

Description  of  the  Project 

Annual  Potential 
Collection 

Period  of 

Collection 

(1) 

(2) 

(3) 

(?) 

User  Fee  Collection  at 

Kadthal  at  km  45.710  from 
Hyderabad  -  Dindi  section 
from  Km  23.000  -  Km  78.000 
of  NH-765  in  the  State  of 
Telangana  (Under  PIU 
Hyderabad) 

Rs.  9.62  Crore 

(Rs.  Nine  Crore 
Sixty  Two  Lakh 
only) 

Contract  shall  be  for  a  period  of  1 
(One)  year  or  until  the  fee  plaza  is 
handed  over  to  other  user  fee 
collection  agency  (OMT 

Concessionaire  /  BOT  Concessionaire 
f  TOT,  etc.)  as  per  directions  issued  by 
NHAI,  whichever  is  earlier. 

1.1.2  Collection  of  User  Fee  shall  be  at  the  location  mentioned  above  only.  The  Bidders  are 
advised  to  note  this  condition  before  bidding. 

1.1.3  Annual  Potential  Collection  (the  “A PC”)  has  been  indicated  in  Clause  1.1.1  above.  The 
assessment  of  actual  quantum  of  user  fee  collection,  however,  will  have  to  he  made  by  the  Bidders. 


Category  of  vehicle 

Proportion  in  % 

1.  Car,  Jeep,  Van  or  Light  Motor  Vehicle 

58 

I  2.  Light  Commercial  Vehicle,  Light  Goods  Vehicle  or  Mini 

07 

Bus 

3.  Bus  or  Truck  (Two  Axles) 

25 

4.  Three  Axle  Commercial  Vehicles 

04 

5.  Heavy  Construction  Machinery"  (HCM)  or  Barth  Moving 
Equipment  (EME)  or  Multi  Axle  Vehicle  (MAV)  (  Four  Lo  six 
axles) 

06 

6.  Oversized  Vehicles  (seven  or  more  axles) 

00 

Total 

100 

1.1.4  Conditions  for  submitting  the  Financial  Bid: 


(a)  The  bidders  who  are  in  the  list  of  the  prequalified  bidders  hosted  on  the  website  of  NHAI, 
as  per  RFQ  dated  01.10.2018  of  NHAI.  7  days  prior  to  the  hid  due  date  only  are  eligible  for 
submitting  this  financial  bid  in  electronic  form,  subject  to  fulfillment  of  other  conditions.  The  bids 
received  from  the  bidders  not  appearing  in  the  list  of  the  preqnalificd  bidders  hosted  on 
website  of  NHAI,  7  days  prior  to  the  bid  due  date,  shall  be  summarily  rejected.  As  the  pre- 
qualificalion  process  is  open  throughout  (no  last  date),  the  bidders)  may  gel  themselves  pre- 
qualified  and  added  in  the  list  by  submitting  their  applications.  The  Authority  will  endeavor  to 
examine  the  applications,  announce  the  result  and  update  the  list  within  14  days  from  the  date  of 
receipt  of  the  application. 

'  \  \ 
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(b)  The  person/  authorised  signatory  signing  the  Financial  Bid  in  electronic  form  on  behalf  of 
the  bidder  shall  be  same  as  the  one  appearing  in  the  list  mentioned  at  Clause  (a)  above.  In  ease  a 
different  person  submits  the  bid,  the  bid  shall  be  considered  as  non-responsive. 

(c)  The  financial  bid  shall  be  submitted  only  on  c-portal  (c-bid)  and  no  document  is  required  to 
he  submitted  in  physical  form.  To  participate  in  the  e-bid  submission,  it  is  mandatory  for  the 
bidders  to  have  user  identification  number  &  password  (collectively  referred  to  as  the  “ID  and 
Password”)  which  has  to  be  obtained  in  the  bidder's  own  name  by  registering'enrolling  themselves 
on  the  NIC  e-procurement  portal  (httn://etenders.gov.in).  The  registration  on  the  NIC  e- 
proeuremeni  portal  is  free  of  cost  and  there  is  no  tender  processing  fee.  The  bidders,  who  have 
already  obtained  such  valid  user  ID  and  Password  for  any  other  project,  need  not  obtain  fresh  user 
ID  and  Password  for  the  purpose  of  participation  in  the  bidding  under  this  RFP. 

1.1.5  Address  of  E-lender  Service  Provider  of  NHA1: 

National  Informatics  Centre  (NIC’)-  E-Mail:  support-cprocfrrnic.iii  Phone  no.:  +91-120- 
4200462,  Ph  No:  F9 1-1 20-4001 002^ 

1.1.6  The  financial  bid  and  the  draft  contract  are  available  for  view  and  downloading  from  the  e- 
lender  portal  of  NHAI  (http://etenders.gov.in)  by  the  Bidders  without  any  cost.  However,  the  cost 
of  Financial  Bid.''  RFP  @  Rs.  10,000/-  per  Financial  Bid  submitted  by  the  bidder,  during  the  validity 
period  of  the  prequalification  (30.09.2018).  shall  be  debited  by  the  Authority,  to  the  non-refundable 
fee  deposited  by  the  bidders  with  the  Authority  at  the  time  of  submission  of  their  application  for 
prequalification,  in  accordance  with  the  procedure  defined  in  the  RFQ. 

1.1.7  The  financial  bid  can  be  downloaded  from  e-lender  portal  of  NHAI  h  llp://e lend  ens  .go v . in 
from  01.07.2019  to  15.07.2019  (1 1:00  Mrs.),  i.e.,  bid  due  date.  The  amendments/  clarifications  to 
the  financial  bid/  RFP,  if  any,  will  be  hosted  on  the  NHAI  website/e-portal  only. 

1.1.8  The  bidders  arc  advised  to  upload  their  bids  well  in  time,  to  avoid  last  minute  rush  on  the 
server  or  complications  in  uploading.  In  case  of  any  problem  in  submission  of  the  bid.  the  Bidder 
may  have  the  assistance  of  help  desk  (E-Mail:  support -eproe;d;nie.in: 
Phone  no.:  +91-120-4200462,  Pli  No:  +91-120-4001002)  or  use  the  help  manual  available  on  the 
above  website/e-portal.  However,  NHAI  shall  not  be  responsible  for  any  type  of  probletn(s) 
encountered  by  any  bidder  including  non-submission  of  the  bid  or  failure  to  submit/  upload  the  hid 
and  the  bidding  process  shall  not  be  altered,  in  any  case,  on  this  account.  NHAI  shall  not  entertain 
any  complaint  in  this  regard. 

1.1.9  Online  submission  of  the  financial  bid  after  the  Bid  Due  Date  and  lime  shall  not  be 
permitted.  The  lime  being  displayed  on  e-portal  of  NHAI  (’’Standard  Time”)  shall  be  final  and 
binding  on  the  bidder.  Financial  Bids  are  required  to  be  submitted  by  the  bidders,  only  as  per  the 
Standard  Time  and  not  the  time  as  per  their  location/country. 

1.2  Brief  Description  of  Bidding  Process: 

1.2.1  The  bidding  process  is  as  given  at  Clause  1.2  of  RFQ  dated  01.10.2018  of  NHAI. 

1.2.2  The  financial  bid  is  invited  for  fee  collection  on  the  basis  of  highest  quote  offered  by  the 
bidder  for  Annual  Remittance.  The  Annual  Remittance  quoted  shall  constitute  the  sole  criteria  for 
evaluation  of  bids.  Subject  to  Clause  2.4,  the  work  will  be  awarded  (o  the  Bidder  quoting  the 
highest  Annual  Remittance.  In  this  RFP,  the  term  “Highest  Bidder”  shall  mean  the  Bidder  who  is 
offering  the  highest  Annual  Remittance. 
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1 .2.3  Generally  the  Highest  Bidder  shall  be  the  Selected  Bidder.  The  remaining  bidders  shall  be 
kept  in  reserve  and  may,  in  accordance  with  the  process  specified  in  Clause  3  of  this  RFI\  be 
invited  to  match  the  Bid  submitted  by  the  Highest  Bidder,  in  case  such  Highest  Bidder  withdraws 
or  is  not  selected  for  any  reason.  In  the  event  that  none  of  the  other  Bidders  match  the  Bid  of  the 
highest  Bidder,  the  Authority  may,  in  its  discretion,  either  invite  fresh  bids  from  the  remaining 
bidders  or  annul  the  Bidding  Process. 

1.3  Schedule  of  Bidding  Process:  The  following  is  the  schedule: 


Event  Description 

Date 

1. 

Bid  due  date 

15.07.2019  at  11:00  Hrs. 

2. 

Opening  of  bids 

16.07.2019  at  1 1:30  Hrs. 

3. 

Letter  of  Award  (LOA) 

Within  30  days  of  bid  due  date 

4. 

Submission  of  Performance  Security  by  the 
successful  bidder 

Within  7  days  from  date  of  LOA 

5. 

Signing  of  Contract  Agreement 

Within  3  days  from  dale  of  submission  of 
Performance  Security. 

6. 

Taking  over  of  fee  plaza  and  start  of  user 

Within  2  days  of  signing  of  Contract 

fee  collection  by  the  Contractor 

Agreement 

1.4  Address  for  Communication: 

General  Manager  (CO) 

National  Highways  Authority  of  India 

G-5  &  6,  Sector-10,  Dwarka,  New  Delhi,  110075 

Tel  No.  25074100/200  Extu  1208 

Fax  No.  25074100/200  Extn  2619 

E  mail  :  awadhcshkumar(d}nhai.org 

Website:  http://www.nhai.org 


2.  INSTRUCTIONS  TO  BIDDERS 

2. 1  General  Terms  of  Bidding. 

2.1.1  No  Bidder  shall  submit  more  than  one  Bid  for  the  project.  A  Bidder  bidding  individually  or 
as  a  member  of  a  Consortium  shall  not  be  entitled  to  submit  another  bid  either  individually  or  as  a 
member  of  any  other  Consortium,  as  the  case  may  be.  In  case  of  violation  of  this  clause,  the  bid 
shall  be  declared  non-responsive. 

2.1.2  All  provisions  in  RFQ  dated  01.10.2018  of  NHAI  shall  apply  mutatis  mutandis  to  this  RFP. 
Notwithstanding  anything  to  the  contrary  contained  in  this  RFP,  the  detailed  terms  specified  in  the 
draft  Contract  Agreement  shall  have  overriding  effect,  provided  however,  that  any  conditions  or 
obligations  imposed  on  the  Bidder  hereunder  shall  continue  to  have  effect  in  addition  to  its 
obligations  under  the  Contract  Agreement. 

2.1.3  The  Bids  shall  be  submitted  online  in  the  formal  prescribed  at  Appendix-1,  clearly 
indicating  the  bid  amount,  in  both  figures  and  words,  in  Indian  Rupees  duly  signed  in  electronic 
form  by  the  bidder’s  authorized  signatory  [Ref.  Clause  1.1.4(b)],  In  the  event  of  any  difference 
between  figures  and  words,  the  amount  indicated  in  words  shall  be  taken  into  account. 
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2.1.4  The  Bid  shall  consist  of  Annual  Remittance  lo  be  quoted  by  the  Bidder  payable  to  the 
Authority  on  weekly  basis  as  per  terms  and  conditions  of  this  RFP  and  provisions  of  the  Contract 
Agreement. 

2.1.5  Any  condition  or  qualification  or  any  other  stipulation  contained  in  the  bid  shall  render  the 
bid  non-responsivc. 

2.1.6  The  Bid  and  all  communications  in  relation  to  or  concerning  the  Bidding  Documents  and 
the  Bid  shall  be  in  English  language. 

2.1.7  The  documents  including  RFQ  dated  01. 10.2018  of  NTIAl  and  this  RFP  and  all  attached 
documents,  provided  by  the  Authority  are  and  shall  remain  or  becomes  the  property  of  the 
Authority  and  are  transmitted  to  the  Bidders  solely  for  the  purpose  of  preparation  and  submission  of 
the  Bid  in  accordance  with  this  RFP.  Bidders  are  to  treat  all  information  as  strictly  confidential  and 
shall  not  use  it  for  any  purpose  other  than  for  preparation  and  submission  of  their  Bid.  The 
provisions  of  this  Clause  shall  also  apply  mutatis  mutandis  lo  Bids  and  all  other  documents 
submitted  by  the  Bidders  and  the  Authority  will  not  return  to  the  Bidders  any  Bid,  document  or  any 
information  provided  along  therewith. 

2.1.8  This  RFP  is  not  transferable. 

2.1.9  Any  award  of  work/  contract  pursuant  to  this  RFP  shall  be  subject  to  terms  of  Bidding 
Documents  (RFQ,  RFP  &  Draft  Contract  Agreement). 

2.2  Eligibility  of  Bidders:  The  net  worth  of  the  bidder  determined  as  per  Clause-2.1.2  of  RFQ 
dated  01.10.2018  of  NHAI  shall  be  more  than  the  net  worth  of  20%  of  APC  given  at  Clause-1.1.1 
above  at  the  close  of  the  preceding  Financial  Year  and  the  bidder  shall  have  positive  net  cash 
accruals  during  any  two  Financial  Years  out  of  the  last  three  Financial  Years.  The  financial  bids 
submitted  by  ineligible  bidders  shall  be  declared  non-responsive. 

2.3  Site  Visit  and  Verification  of  Information: 

2.3.1  Bidders  are  encouraged  to  submit  their  respective  bids  after  visiting  the  section/  fee  plaza' 
booth  and  ascertaining  for  themselves  the  site  conditions,  traffic,  locations,  surroundings,  climate, 
condition/  facilities/  infrastructure  available  at  the  fee  plaza-'  booth  including  availability  of  power, 
applicable  laws  and  regulations  and  any  other  matter  considered  relevant  by  them. 

2.3.2  It  shall  be  deemed  that  by  submitting  a  Bid,  the  Bidder  has: 

(a)  Made  a  complete  and  careful  examination  of  the  Bidding  Documents; 

(b)  received  all  relevant  information  requested  from  the  Authority; 

(c)  Accepted  the  risk  of  inadequacy,  error  or  mistake  in  the  information  prov  ided  in  the  Bidding 
Documents  or  furnished  by  or  on  behalf  of  the  Authority  relating  lo  any  of  the  matters  referred  to  in 
Clause  2.3.1  above; 

(d)  satisfied  itself  about  all  matters,  things  and  information  including  matters  referred  to  in 
Clause  2.3.1  above  necessary  and  required  for  submitting  an  informed  Bid,  carrying  out  of  the  user- 
fee  collection  and  performance  of  all  its  obligations  in  accordance  with  the  Bidding  Documents; 

(c)  acknowledged  and  agreed  that  inadequacy,  lack  of  completeness  or  incorrectness  of 
information  provided  in  the  Bidding  Documents  or  ignorance  of  any  of  the  matters  referred  to  in 
Clause  2.3.1  hereinabove  shall  not  be  a  basis  for  any  claim  for  compensation,  damages,  for 
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performance  of  its  obligation,  loss  of  profits  etc  from  the  Authority,  or  a  ground  for  termination  of 
the  Contract  Agreement  by  the  Contractor;  and 

(0  agreed  to  be  bound  by  the  undertakings  provided  by  it  under  and  in  terms  hereof. 

2.3.3  The  Authority  shall  not  be  liable  for  any  omission,  mistake  or  error  in  respect  of  any  of  the 
above  or  on  account  of  any  matter  or  things  arising  out  of  or  concerning  or  relating  to  RFP,  the 
Bidding  Doeumenls  or  the  Bidding  process,  including  an  error  or  mistake  therein  or  in  any 
information  or  data  given  by  the  Authority. 

2.4  Rejection  of  Bids: 

2.4.1  Notwithstanding  anything  contained  in  this  RFP,  the  Authority  reserves  the  right  to  reject 
any  or  all  Bids  and  to  annul  the  Bidding  Process  at  any  time  without  any  liability  or  any  obligation 
for  such  acceptance,  rejection  or  annulment,  and  without  assigning  any  reason  therefor.  In  the 
event  thatthc  Authority  rejects  or  annuls  all  the  Bids,  it  may,  in  its  discretion,  invite  all  eligible 
Bidders  to  submit  fresh  Bids  hereunder. 

2.4.2  Tlie  Authority'  reserves  the  right  not  to  proceed  with  the  Bidding  Process  at  any  time, 
without  notice  or  liability  or  assigning  any  reason  and  lo  reject  any  or  all  bids. 

2.5  Clarifications  and  Amendments: 

2.5.1  Atleast  14  days  before  the  bid  due  date,  the  Bidders  may  seek  clarifications  and  make 
suggestions  for  consideration  of  the  Authority  (late  clarifications/  suggestions  shall  not  be 
entertained  by  the  Authority).  Any  queries  or  suggestions  concerning  the  RFP  shall  be  submitted  in 
writing  by  fax  or  e-mail  to  the  officer  designated  in  Clause  1.4  above.  The  communication  shall 
clearly  hear  the  following  identification/title: 

4kRFP  for  Kadthal  Fee  Plaza  (Bid  Due  Date  15.07.2019)  -  Queries/Suggestions” 

The  Authority  shall  endeavour  to  host  on  the  website/  e-portal  of  NHAI,  the  clarifications  and 
such  further  information  as  it  may,  in  its  sole  discretion,  consider  appropriate  for  facilitating  a 
fair,  transparent  and  competitive  Bidding  Process. 

2.5.2  At  any  lime  prior  lo  the  Bid  Due  Date,  the  Authority  may  for  any  reason,  whether  at  its  own 
initiative  or  in  response  to  clarifications  requested  by  a  Bidder,  modify  the  RFP  by  the  issuance  of 
an  Addendum  (Addenda)  and  the  same  shall  be  hosted  on  c-porlal. 

2.5.3  Any  Addendum  issued  hereunder  shall  be  binding  on  the  bidders. 

2.5.4  In  order  to  afford  the  Bidders  a  reasonable  time  for  taking  an  Addendum  into  account,  or  for 
any  other  reason,  the  Authority  may,  in  its  sole  discretion,  extend  the  Bid  Due  Date. 

2.6  Bid  Due  Date: 

2.6.1  Bids  shall  be  submitted  before  1100  hours  (Standard  Time)  on  the  Bid  Due  Date  at  the 
address  provided  in  Clause  1.4,  in  the  manner  and  in  the  form  as  detailed  in  this  RFP. 

2.6.2  The  Authority  may,  in  its  sole  discretion,  extend  the  Bid  Due  Date  by  issuing  an  Addendum 
in  accordance  with  Clause  2.5. 

2.7  Bid  Validity:  Bid  shall  remain  valid  for  a  period  of  120  (One  hundred  and  twenty-)  days  from 
and  including  the  last  dale  of  submission  of  the  Bid  or  for  such  extended  period  as  is  mutually 
agrecdupon^ 
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2.8  Late  Bids:  Rids  received  by  the  Authority  alter  the  specified  time  on  the  Bid  Due  Date 
shall  not  be  eligible  for  consideration  and  shall  be  summarily  rejected. 

2.9  Bid  Security:  The  Bid  Security  shall  be  an  amount  equivalent  to  1%  of  APC  given  in 
Clause  1.1.1  above  or  Rs.  10,00.000/-  whichever  is  higher  and  the  provisions  of  Clause  2.4  of  RFQ 
dated  01.10.2018  of  the  Authority  shall  he  applicable  mu  tat  is  mutandis  to  this  RFP/  Bid. 

2.10  Performance  Secu  rity 

2. 1 0. 1  Within  7  (Seven)  days  from  the  date  of  issue  of  the  LOA,  the  successful  Bidder  shall  furnish 
to  the  Authority  the  Performance  Security  consisting  of 

(a)  a  crossed  account  payee  demand  draft/pay  order,  amounting  to  Rs. _ /-  (an  amount 

equal  to  one  (1)  month’s  agreed  remittance)  issued  by  a  Scheduled  Bank  in  India,  drawn  in  favour 
ol' the  Authority  and  payable  at  New  Delhi;  and  Besides  crossed  A/e.  Payee  DD  Pay  Order,  RTGS 
transfer  of  amount  into  NHAl  Account  [Canara  Bank  Current  A  e.  No.859820 1005819;  IFSC 
Code:  CNRBOOOS59X]  will  also  be  accepted  towards  50%  Performance  Security,  prescribed  in  this 
Clause,  subject  to  confirmation  by  the  remitting  banker  about  transfer  of  RIGS  amount:  and 

(b)  a  Bank  Guarantee  as  per  the  format  prescribed  by  (he  Authority  from  any  Nationalized  Indian 
Bank/State  Bank  of  India  or  its  subsidiaries/! DBI/  lCICI/F.xport  Import  Bank  Foreign  Bank  with 
counter  guarantee  from  any  Nationalized  Indian  Bank  or  Slate  Bank  of  India  or  its  subsidiarics/any 
RBI  approved  Scheduled  Commercial  Bank  having  net  worth  of  more  than  Rs.  500  Crorc  (Rupees 

Five  Hundred  ('lores  )  from  its  Indian  Operations  for  Rs. _ /-  (an  amount  equal  to  one 

(J)  month's  agreed  remittance),  valid  for  a  period  of  14  (Fourteen)  months  from  the  Date  of 
LOA  for  due  observance  of  the  terms  and  conditions  contained  herein  and  the  performance  of  its 
obligations  as  per  the  Contract  to  be  entered  into  for  I  (one)  year.  The  Bidder  is  at  liberty  to  submit 
u  crossed  account  payee  demand  draft/pay  order  issued  by  a  Scheduled  Bank  in  India  in  lieu  of  the 
Bank  Guarantee. 

2.10.2  The  Performance  Security  shall  be  forfeited  and  appropriated  by  the  Authority  as  mutually 
agreed  genuine  pre-estimated  compensation  and  as  damages  payable  to  the  Authority  for  inler-alia, 
time,  cost  and  effort  of  the  Authority,  without  prejudice  to  any  other  right  or  remedy  that  may  be 
available  to  the  Authority  hereunder,  or  otherwise,  under  the  following  circumstances  : 

(a)  if  the  successful  Bidder  fails  to  sign  the  Contract; 

(b)  in  case  the  Selected  Bidder  having  signed  the  Contract  Agreement  commits  any  breach 
thereof. 

2.1 1  Assessment  of  User  Fee  Revenue  and  Restriction  on  Place  of  Collection  of  User  Fee: 

(i)  The  Bidder  is  advised  to  visit  the  User  Fee  Collection  section,  plaza(s)  and/or  booth(s), 
make  an  assessment  of  the  User  Fee  Revenue  based  on  its  own  estimation  at  its  own  responsibility 
and  expense  and  may  obtain  any  other  information  from  its  own  sources  that  may  be  required  by 
the  Bidder  for  preparing  the  Bid  and  entering  into  the  Contract  for  collection  of  User  Fee.  The 
Authority  does  not  guarantee  extent  of  User  Fee  Revenue  during  the  contract  period. 

(ii)  The  Bidder  recognizes  the  fact  that  there  are  number  of  lateral  entries  to  the  section  of  the 
National  Highway  for  which  User  Fee  is  to  he  collected.  The  Successful  Bidder  shall  not  be  entitled 
to  (a)  close  and/or  (b)  demand  closure  by  any  authority  whatsoever,  of  any  such  entry.  Thus,  the 
Bidder  recognizes  that  all  fee  paying  traffic  may  not  pass  through  the  User  Fee  Collection  booth  or 
plaza. 

(iii)  During  the  contract  period,  the  successful  Bidder  shall  not  ask  for  collection  from  any  other 


place,  lor  whatever  reason.  Under  all  circumstances,  User  Fee  Collection  shall  be  only  lrom  the 
place  specifically  provided  in  the  RFP. 

2.12  Handing  over  of  Fee  Plaza/  Booth:  The  Authority  will  hand  over  the  Fee  Plaza/  Booth  to 
the  Contractor  in  the  condition  as  existing  on  7  days  prior  to  Bid  Due  Date  on  ‘as  is  where  basis’  is. 
The  Contractor  shall  carry  out  upgradation/providc  necessary'  facilities  as  required,  to  discharge  his 
duties. 

2.13  User  Fee  Rates  :  User  Fee  Rates  applicable  and  chargeable  on  different  categories  of 
vehicles  are  given  in  Schcdulc-I  to  the  Contract. 

2. 14  Remittance  of  Agreed  Amount:  The  User  Fee  shall  be  collected  by  the  Successful  Bidder 
and  the  agreed  amount  |  refer  Para  1 1  of  preamble  &  clause  5  of  the  contract]  shall  be  remitted  to  the 
Authority  on  weekly  basis,  latest  by  Tuesday  of  every  week  by  way  of  demand  draft/pay 
order/RTGS,  drawn  in  favour  of  the  National  Highway  Authority  of  India,  payable  at  Hyderabad 
PIU. 

2.15  Cost  of  Bidding:  The  Bidders  shall  be  responsible  for  all  of  the  costs  associated  with  the 
preparation  of  their  Bids  and  their  participation  in  the  Bidding  Process.  The  Authority  shall  not  be 
responsible  or  in  any  way  liable  for  such  costs,  regardless  of  the  conduct  or  outcome  of  the  Bidding 
Process. 

3.  EVALUATION  OF  BIDS 

3.1  Opening  and  Evaluation  of  Bids: 

3.1.1  Opening  and  evaluation  of  Bids  will  be  done  through  online  process.  The  Authority  shall 
open  online  received  bids  at  1 1 :30  hrs.  on  the  Bid  Due  Dale,  in  the  presence  of  Bidders  who  chose 
to  attend.  The  Authority  will  examine  and  evaluate  the  Bids  in  accordance  with  the  provisions  set 
out  in  this  Sect  ion-3. 

3.1.2.  To  facilitate  evaluation  of  bids,  the  Authority  may,  at  its  sole  discretion,  seek  clarifications 
in  writing  from  any  Bidder  regarding  its  Bid. 

3.1 .3  Correction  of  Errors: 

Bids  determined  to  be  substantially  responsive  will  be  checked  and  corrected  by  the  Authority  for 
any  discrepancy  as  follows: 

“Where  there  is  any  discrepancy  between  the  amounts  in  figures  and  in  words,  the  amount 
in  words  shall  prevail/’ 

The  amount  stated  in  the  Bid  shall  be  adjusted  by  the  Authority  in  accordance  with  the  above 
procedure  for  the  correction  of  errors  and  shall  be  considered  as  binding  upon  the  Bidder.  If  the 
Bidder  docs  not  accept  the  corrected  amount,  the  Bid  will  be  rejected  and  the  Bid  Security'  will  be 
forfeited. 

3.2  Tests  of  Responsiveness:  Prior  to  opening  of  financial  quotes  in  various  bids,  the  Authority' 
shall  determine  whether  each  Bid  is  responsive  to  the  requirements  of  this  RFP  [Ref.  Clause 
1.1.4(a)  &  (b);  2.1.1;  2.1.5;  and  2.2J.  The  financial  quotes  of  the  responsive  bids  shall  only  be 
opened  by  the  Authority. 

3.3  Selection  of  Bidden 


3.3.1  Subject  to  the  provisions  of  Clause  2.4,  the  Bidder  who  offers  the  highest  Annual 
Retnit^iTTc^  offcrcd  to  the  Authority,  shall  be  declared  as  the  Selected  Bidder  (the  “Selected 
Bidder").  In  the  event  that  the  Authority  rejects  or  annuls  all  the  Bids,  it  may,  in  its 
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discretion,  invite  all  eligible  Bidders  to  submit  fresh  Bids  hereunder. 


3.3.2  In  the  event  that  two  or  more  Bidders  quote  the  same  amount  of  Annual  Remittance, 
(the  “Tic  Bidders”),  the  Authority  shall  identify  the  Selected  Bidder  by  draw  of  lots,  which  shall  he 
conducted,  with  prior  notice,  in  the  presence  of  the  Tie  Bidders  who  choose  to  attend. 

3.3.3  In  the  event  that  the  Highest  Bidder  withdraws  or  is  not  selected  for  any  reason  in 
the  first  instance  (the  “first  round  of  bidding”),  the  Authority  may  invite  all  the  remaining 
Bidders  to  revalidate  or  extend  their  respective  Bid  Security,  as  necessary,  and  match  the 
Bid  of  the  aforesaid  Highest  Bidder  (the  “second  round  of  bidding”).  If  in  the  second  round 
of  bidding,  only  one  Bidder  matches  the  1  lighest  Bidder,  it  shall  he  the  Selected  Bidder.  If  two  or 
more  Bidders  match  the  said  Highest  Bidder  in  the  second  round  of  bidding,  then  the  Bidder 
whose  Bid  was  higher  as  compared  to  other  Biddcr(s)  in  the  first  round  of  bidding  shall  be  the 
Selected  Bidder.  For  example,  if  the  third  and  fifth  highest  Bidders  in  the  first  round  of  bidding  offer 
to  match  the  said  Highest  Bidder  in  the  second  round  of  bidding,  the  said  third  highest  Bidder  shall 
bo  the  Selected  Bidder. 

3.3.4  In  the  event  that  no  Bidder  offers  to  match  the  Highest  Bidder  in  the  second  round 
of  bidding  as  specified  in  Clause  3.3.3,  the  Authority  may,  in  its  discretion,  invite  fresh  Bids  (the 
“third  round  of  bidding”)  from  all  Bidders  except  the  Highest  Bidder  of  the  first  round  of 
bidding,  or  annul  the  Bidding  Process,  as  the  ease  may  be.  In  case  the  Bidders  are  invited  in 
the  third  round  of  bidding  to  revalidate  or  extend  their  Bid  Security,  as  necessary,  and  offer  fresh 
Bids,  they  shall  be  eligible  for  submission  of  fresh  Bids  provided,  however,  that  in  such  third 
round  of  bidding  only  such  Bids  shall  be  eligible  for  consideration  which  are  higher  than  the 
Bid  of  the  second  highest  Bidder  in  the  first  round  of  bidding. 

3.3.5  After  selection,  a  Letter  of  Award  (the  “LOA”)  shall  be  issued,  in  duplicate,  by  the 
Authority  to  the  Selected  Bidder  and  the  Selected  Bidder  shall,  within  7  (seven)  days  of  the 
receipt  of  the  I.OA,  sign  and  return  the  duplicate  copy  of  the  l.OA  in 
acknowledgement  thereof.  In  the  event  the  duplicate  copy  of  the  LOA  duly  signed  by  the 
Selected  Bidder  is  not  received  by  the  stipulated  dale,  the  Authority  may,  unless  it  consents 
to  extension  of  time  for  submission  thereof,  appropriate  the  Bid  Security  of  such  Bidder  as 
Damages  on  account  of  failure  of  the  Selected  Bidder  to  acknowledge  the  LOA. 

3.3.6  After  acknowledgement  of  the  LOA  as  aforesaid  and  submission  of  Performance 
Security  by  the  Selected  Bidder,  it  shall  cause  the  Contractor  to  execute  the  Contract 
Agreement  within  the  period  prescribed  in  Clause  1.3.  The  Selected  Bidder  shall  not  be  entitled 
to  seek  any  deviation,  modification  or  amendment  in  the  Contract  Agreement. 

3.4  Contacts  during  Bid  Evaluation 

Bids  shall  be  deemed  to  be  under  consideration  immediately  after  they  arc  opened  and  until 
such  time  the  Authority  makes  official  intimation  of  award/  rejection  to  the  Bidders.  While  the 
Bids  are  under  consideration.  Bidders  and/  or  their  representatives  or  other  interested  parties 
are  advised  to  refrain,  save  and  except  as  required  under  the  Bidding  Documents,  from 
contacting  by  any  means,  the  Authority  and/  or  their  employees/  representatives  on  the 
matters  related  to  the  Bids  under  consideration. 


3.5  Period  of  Contract  for  User  Fee  Collection  Rights: 

3.5.1  The  Contract  for  User  Fee  Collection  rights  will  normally  be  for  I  (one)  year.  However,  in 
case  of  certain  stretches  going  for  BOT/OMT/TOT/Four  Year  Tolling  Contractor  Projects,  the  Authority 
reserves  the  right  to  reduce  the  period  of  Contract  without  any  compensation  and  in  such  cases  of 
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early  termination  ol  contract,  the  total  amount  payable  by  the  Contractor  to  the  Authority  will  be 
proportionately  modified  depending  upon  the  period. 

3.5.2  The  Authority  reserves  the  right  to  increase  the  contract  period  upto  three  more  months. 

3.5.3  In  case  of  ROT  (Annuity)  stretches  the  initial  period  ot'  User  Fee  collection  contract  shall 
also  be  one  year  with  same  remittance  (except  the  increase/  decrease  in  remittance  due  to  revision 
in  user  fee  rates  by  the  Authority). 

3.6  Signing  of  Contract;  Taking  over  of  Fee  Plaza  &  Starting  of  user  fee  collection: 

Alter  submission  of  the  Performance  Security,  the  successful  bidder  shall  be  required  to  sign  the 
contract  in  the  form  of  contract  prescribed  herein  (Appendix-2)  within  3  (Three)  days  from  the  dale 
of  submission  of  the  Performance  Security  and  after  signing  the  contract,  the  successful  bidder  shall 
be  required  to  takeover  the  fee  plaza  and  start  the  user  fee  collection  within  2(Two)  days  of  date  of 
signing  the  Contract  or  within  the  date  as  may  be  prescribed  by  the  Authority  in  LOA.  Within  28 
days  of  the  date  of  signing  of  contract  or  within  such  period  as  provided  in  the  applicable  law, 
whichever  is  shorter,  the  successful  Bidder  shall,  if  required,  have  the  same  engrossed,  have  the 
correct  Stamp  Duty  adjudicated  by  the  Inspector  General  of  Registrations,  New  Delhi  and  return 
the  same  duly  signed  and  executed  to  the  Authority,  as  per  the  terms  of  Contract,  unless  exempted 
by  any  law  for  the  time  in  force.  Successful  Bidder's  failure  to  sign  the  Contract,  lake  over  the  lcc 
plaza  and  start  user  fee  collection  within  the  period  stipulated  above  shall  result  in  forfeiture  of  the 
Performance  Security. 


4.  FRAUD  AND  CORRUPT  PRACTICES 


The  provisions  as  per  Clause  3  of  RKQ  dated  01.10.2018  of  the  Authority  shall  be  applicable 
mutatis  mutandis  for  this  RFP/  Bid. 


5.  MISCELLANEOUS 


The  provisions  as  per  Clause  4  of  RFQ  dated  01. 10.2018  of  the  Authority  shall  be  applicable 
mutatis  mutandis  for  tins  RFP.  Bid. 


6.  INTEGRITY  PACT 

The  provisions  as  per  Clause  5  of  RFQ  dated  01.10.2018  of  the  Authority  shall  be  applicable 
mutatis  mutandis  for  this  RFP/  Bid. 


•  gar  REDDY 
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Appendix- 1 

Format  nf  Financial  Bid  (Rcf.CIausc  2.1.3) 


National  Highways  Authority  of  India 
Ministry  of  Road  Transport  &  Highways 
Government  of  India 

RFP  No.:  NHAI/  13013/547/CO/19-20/CB/Kadthal  dated  01.07.2019 


Name  of  Project  COLLECTION  OF  USER  FEE  THROUGH  FEE  COLLECTING 

AGENCY  ON  THE  BASIS  OF  COMPETITIVE  BIDDING 
THROUGH  ON  E-TENDER  BASIS  AT  KADTHAL  AT  KM 
45.710  FROM  HYDERABAD  -  DINDI  SECTION  FROM  KM 
23.000  -  KM  78.000  OF  NH-765  IN  THE  STATE  OF 
_  TELANGANA  (UNDER  PIU  HYDERABAD) _ 

FINANCIAL  BID 


Having  examined  the  bidding  documents  and  understood  its  contents,  I/We  offer  to  pay  the 
Authority,  the  following  sums  as  and  by  way  of  our  offer  as  your  Contractor  for  collection  of  User 
Fee  on  the  said  Section  of  National  Highway  or  the  said  bridge,  as  the  case  may  be.  during  the  said 
period.  Tin's  offer/  bid  is  unconditional  and  unqualified. 


Name  of  the  Firm 

S.No 

Period 

Total  Amount  payable  by  the  Bidder  to  the  Authority  for 
the  period  mentioned  in  Column-B 

A 

B 

C 

D 

1 

One  Year 

Rs . /-* 

(Rs.  in  words)* 

*Thc  amount  will  change  with  the  change  in  rales  as  per  Clausc-5  of  the  Contract. 


For  calculating  the  weekly  amount,  the  amount  quoted  for  one  year  shall  be  divided  by  the  number 
of  days  in  a  year  (365  or  366  as  the  case  may  be)  and  multiplied  by  7. 

The  week  shall  he  counted  from  Monday  to  Sunday.  In  case  the  number  of  days  in  first  and  last 
week  happens  to  be  loss  than  7.  then  the  bidder  will  deposit  the  amount  proportionately. 

For  calculating  the  monthly  amount,  the  amount  quoted  for  one  year  shall  be  divided  by  12. 

1'he  amount  quoted  above  shall  he  exclusive  of  the  TCS.  Any  tax  and  service  charges,  as 
applicable,  shall  he  borne  by  the  bidder  over  and  above  the  quoted  amount. 


Note:  The  person/  authorized  signatory  signing  the  above  Financial  Bid  in  electronic  form  on 
behalf  of  the  bidder  shall  be  same  as  the  one  appearing  in  the  list  of  prequalified  bidders  hosted  on 
website  of  NHAI.  In  case  a  different  person  signs  the  bid,  the  bid  shall  be  declared  non-responsivc. 
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Appcndix-2 


FORM  OF  CONTRACT 


Preamble:— 


(A)  This  Contract  is  made  at . .  on  this  the  day  of  2018  by  and  between 

the  National  Highways  Authority  of  India,  a  Statutory'  body,  established  under  the  National 
Highways  Authority  of  India  Act,  1988,  having  its  Corporate  Office  at  G-5&6,  Sector- 10, 
Dwarka.  New  Delhi- 1 10  045  hereinafter  referred  to  as  “the  Authority”  (which  expression 
shall,  unless  excluded  by  or  repugnant  to  the  context  thereof,  be  deemed  to  mean  and 
include  its  successors  in  office  and  administrators)  of  the  ONE  PART,  represented  by  its 

. (to  be  authorized  )  General  Manager  (CO)  /  Project  Implementation  Unit/ Corridor 

Management  Unit  having  its  office  at . 


AND 


(a)*  M/s  _ .  a  Company  incorporated  under  the  Indian  Companies  Act, 

1956  having  its  Registered  Office  at  _  (mention  full  address)  and 

Incorporation  Certificate  No.  dt . 


Or 


(b)*  M/s _ ,  a  Partnership  firm,  registered  under  the  Indian  Partnership  Act, 

1932  carrying  on  its  business  under  the  name  and  style  as  hereinbefore  mentioned 
and  having  its  principal  office  at  (mention  full  address)  and  having 

Registration  No. _ dt. _ . 


Or 


(e)*  M/s  _ ,  a  Partnership  firm,  registered  under  the  Limited  Liability 

Partnership  Act.  2008  carrying  on  its  business  under  the  name  and  style  as 

hereinbefore  mentioned  and  having  its  principal  office  at _ (mention 

full  address)  and  having  Registration  No. _ dt. _ 


Or 


(d) *  M/s  ,  a  Co-operative  Society  registered  under  Co-operative  Society 

Registration  Act  (of  any  State  in  lndia)/Multi  State  Cooperative  Societies  Act,  2002 
(39  of  2002)  /  Ex-servicemen  Society/  Mutually  Aided  Cooperative  Society 

registered  under  Cooperative  Societies  Act  (of  any  slate  in  India)  under, _ 

(mention  the  name  of  the  State)  Cooperative  Society  Act  having  its  Registered 

Office  at _ (mention  full  address)  and  having 

registration  No. _ dt. _ . 

Or 

(e)  M/s  . ,  a  proprietary'  firm  carrying  on  its  business  under  the 

name  and  style  as  hereinbefore  mentioned  and  having  its  principal  office  at 
_ (mention  full  address)  and  having  Registration  No.  dt. 


Or 


(ff  . (  individual)  having  its  permanent  address - (  mention  full 

address)  and  place  of  business - (  mention  lull  address) 
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Hereinafter  referred  to  as  “the  Contractor”  (which  expression  shall,  unless  excluded  by  or 
repugnant  to  the  context  hereof,  be  deemed  to  mean  and  include  its  successors, 
administrators  and  permitted  assigns)  of  the  SECOND  PART. 

( )*  Strike  out ,  whichever  is  not  applicable 

(B)  WHEREAS  the  Contractor  is  Authorised  by  its  **Memorandum  of  Association/ 

**  Partnership  Deed/  ** Bye-laws  to  carry'  on  the  business  of  providing  various  services  on 
contract  basis  through  its  employees  employed  regularly  or  otherwise. 

**  Strike  out,  whichever  is  not  applicable. 

(C)  H  AND  WHEREAS  the  Contractor  has  its  own  separate  and  independent  establishment 
which: 

(a  )  has  been  registered  under  the  provisions  of  the  Shops  &  Establishments  Act,  1954  of 
the _ (mention  the  name  of  concerned  State); 


(b)  is  licensed  under  the  provisions  of  the  Contract  Labour  (Regulations  &  Abolition) 
Act,  1 970  and  has  obtained  license  No. _ dated. _ ; 


Or 

tf  AND  WHEREAS  the  Contractor  undertakes  to  get  itself  licensed  and/or  registered 
with  the  appropriate  Authority  under  the  relevant  laws  mentioned  above,  and  shall 
furnish  necessary  proof  in  this  regard  within  7  days  of  signing  of  this  contract. 

( )tt  Strike  out,  Whichever  is  not  applicable. 

(D)  AND  Wl  1EREAS  the  Contractor  undertakes  to: 

(a) Comply  with  all  the  provisions  of  the  Employees  Provident  Fund  and  Miscellaneous 

Provisions  Act,  1952; 

(b)  Pay  to  all  its  personnel  deployed  as  per  the  Minimum  Wages  Act,  1 948;  and 

(c)  Comply  with  all  the  provisions,  duties  and  obligations  imposed  upon  it  by  any  law 
for  the  time  being  in  force  as  may  be  applicable. 

(E)  AND  WHEREAS  the  Authority  is  authorised  under  the  National  Highways  Authority  of 
India  Act,  1988  (hereinafter  referred  to  as  “the  1988  Act”)  to  eollecl  User  Fees  on  behalf  of 
Central  Government  for  services  or  benefits  rendered  under  Section  7  of  the  National 
Highways  Act,  1956  (hereinafter  referred  to  as  "the  1956  Act”). 

(F)  AND  WHEREAS  the  Authority  is  an  Executing  Agency  under  the  provisions  of  the 
National  Highways  Fee  (Determination  of  Rates  and  Collection)  Rules,  2008.  (hereinafter 
referred  to  as  “the  User  Fee  Rules,  2008  '). 

(G)  AND  WHEREAS  the  Authority  is  empowered  under  the  provisions  of  the  1988  Act  to 
enter  into  contracts  with  any  person  for  the  purpose  of  collection  of  L'SER  Fee  under  the 
said  User  Fee  Rules,  2008..  The  Authority  is  desirous  of  engaging  the  Contractor  to  collect 

User  Fees  Only  at - fee  pla/a  (near - )  located  at  km.  —  on  km. - to  km. 

-  ( - '■ — ■ )  section  of  National  Highway  —  in  the  State  of - . 

V.  V!l> AGAR  REDDY 

Individual 


rW//y 


15 


t 

(H)  AND  WHEREAS  the  Authority  invited  bids  from  interested  entrepreneurs  for  collection  of 
USER  Fee  for  the  use  of  the  said  Section  of  National  Highway/  the  said  bridge  for  a  period 
of  ONE  YEAR  User  Fee.  The  Contractor  is  one  of  those  bidders  who  submitted  bid  and 
quoted  in  its  offer  that,  in  lieu  of  transferring  Central  Government’s  User  Fee  collection 
rights  for  the  said  Section  of  the  National  Highway  or  the  said  bridge  for  aforementioned 
period,  the  Contractor  shall  remit  the  following  amount  to  the  Authority  so  as  to  be  received 
by  the  Authority  latest  by  TUESDAY'  of  every  week  and  if  Tuesday  happens  to  be  a  BANK 
Holiday,  then  by  NFXT  bank  working  day  as  indicated  below  by  way  of  a  demand  draft/pay 
order/  RTGS  transfer  for  the  said  section  of  National  Highway  Or  the  said  bridge.  The 
remittance  shall  be  as  follows: 


s. 

No. 

Period 

Total  Amouut  Payable  by 
the  Bidder  to  the 

Authority  (  PIU/ 

CMU)  for  the  period 
mentioned  in  column  B 

Amount  to  be  paid  per 
week 

A. 

B. 

C. 

D. 

a) 

(From 

DD/.M.M/YYYY 

08.00  hrs 

to 

DD/MM/YYYY 

08.00  hrs)  (One 
year) 

Rs.  /- 

Rs. 

( 

( 

in  words)* 

_in  words)* 

•  For  calculating  the  weekly  amount,  the  amount  quoted  for  One  year  shall  he 
divided  by  the  number  of  days  in  a  year  (365  or  366  as  the  ease  may  be)  and 
multiplied  by  7. 

•  the  w  eek  shall  he  counted  from  Monday  to  Sunday,  hi  case  the  number  of  days 
in  first  and  lust  week  happens  to  be  less  than  7  days,  then  the  bidder  will  deposit 
the  amount  proportionately. 

•  The  amount  quoted  above  shod  be  exclusive  of  the  TCS.  Any  tax  and  service 
charges,  as  applicable  shall  he  borne  by  the  bidder  over  and  above  the  quoted 
amount. 

i)  AND  WHEREAS  the  Authority  HAS  AUTHORISED  General 
Manager  (Commercial  Operation)/  Project  Director  to  enter  into  this 
Contract  with  the  Contractor, 

ii)  And  Whereas,  the  Authority'  has  authorized  the  Project  Director,  Project 
Implementation  Unit/Corridor  Management  Unit  (hereinafter  referred  to  as 
“the  said  (to  he  authorized)”)  to  supervise  and  discharge  of  various 
functions  to  be  performed  by  the  Contractor  under  this  Contract. 

(I)  AND  WHEREAS  the  Contractor  has  authorised  Sh.  /  Smt.  ,  SA>  or  D/o  , 

who  is _ (/Partner/Director/Member)  of  the  Contractor  to  enter  into  this  Contract 
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with  the  Authority.  {Enclose  the  proof  of  authorization  clearly  stating  relation  of  the 
person  authorized,  with  the  Contractor) 


(J)  AND  WHEREAS  the  parties  are  desirous  of  recording  the  terms  and  conditions  on  which 
the  Contractor  shall  carry  out  the  job  of  User  Fees  collection  on  behalf  of  the  Authority. 

Now  therefore  this  contract  witnesses  in  clauses  as  follows: 

I.  ENGAGEMENT  OF  CONTRACTOR: 


In  consideration  of  the  premises,  the  Authority  hereby  engages  the  party  of  the  Second  Part 
as  the  Contractor  and  the  Contractor  do  hereby  agrees  to  act  as  the  Contractor  of  the 
Authority  for  collection  of  USER  Fee  for  the  use  of  the  said  Section  of  National 
Highway/the  said  bridge. 


2.  PERIOD  OF  CONTRACT: 

(i)  ‘The  Contract  shall  be  for  a  period  of  One  year  beginning  on  [insert  date]  from  ( 

08.00  lirs.)  to  (08.00  hrs.),  (hereinafter  referred  to  as  “One  year'1) 


OR 

till  the  plaza  is  handed  over  to  the  other  collection  agency  (OMT  Concessionaire/BOT 
Concessionaire/ToT  Contractor/4  year  Tolling  Contractor  etc.)  as  per  directions  issued  by 
NHAI,  whichever  is  earlier.1'  However,  in  ease  of  certain  stretches  going  for 
BOT/OMT/TOT/I'our  Year  Tolling  Contract,  the  Authority  reserves  the  right  to  reduce  the 
period  of  contract  without  any  compensation  and  in  such  cases  of  early  termination  of 
contract,  the  total  amount  payable  by  the  bidder  to  the  Authority  will  be  proportionately 
modified  depending  upon  the  period. 


Mote:  The  start  date  of  contract  shall  be  within  2  days  from  the  date  of  signing  of  die 
contract  agreement  or  the  date  indicated  by  the  authority  in  LOA. 


(ii)  The  period  ol  contract  shall  be  One  year.  In  ease  the  Authority  is  not  getting  a  bid 
higher  than  the  remittance  under  this  contract  or  in  case  of  urgency,  the  Authority 
reserves  the  right  to  increase  the  contract  period  at  same  remittance  and  terms  & 
conditions  under  this  contract  upto  3  (Three)  months. 


III.  Deleted. 


3.  RATE  OF  USER  FEE: 

(a)  The  Contractor  shall  collect  User  Fees  at  such  rates  only  and  from  such  vehicles 

only  as  have  been  notified  by  the  Central  Government  vide  Notification  No. _ 

Dated _  for  the  use  of  the  said  Section  of  the  National  Highway  /the  said 

bridge  and  in  strict  compliance  with  the  provisions  of  the  notification.  A  copy  of  the 
said  Notification  (including  a  draft  notification  to  be  replaced  by  a  notification 
published  in  the  Official  gazette  in  due  course)  is  appended  as  Schedule  I  In 
there  is  a  material  difference  (i.e.  impacting  the  collection  of  the  Contractor  by  more  than  10 
(ten)  %  in  a  year)  in  the  draft  notification  and  the  officially  published  notification,  prior  to 
commencement  of  collection  of  User  Fee,  die  revised  remittance  shall  be  derived  from  die 
quoted  remittance  as  per  Clause-5(b)  and  in  the  event  of  dissatisfaction  of  either  party  on  the 
revised  remittance,  so  fixed,  eidier  party  to  this  Contract  will  be  at  liberty  to  terminate  this 
Contract  by  giving  30  days  prior  notice  in  writing. 


(b)  The  Contractor  specifically  undertakes  not  to  claim  during  continuity  of  the 
Contract  any  change  including  addition,  deletion  and  change  in  the  classification 
mentioned  or  the  rate  of  User  Fee  specified  in  the  Notification  referred  above  and 
appended  to  this  Contract  as  Schedule  1  for  any  reason  whatsoever,  under  any 
circumstance. 

(c)  The  Contractor  shall  not  be  allowed  to  make  its  own  interpretation  about  a  particular 
type  of  vehicle  attracting  a  particular  rate  so  as  to  charge  a  higher  rale  from  a 
particular  type  of  vehicles.  Decision  of  the  Authority'  on  such  matter  shall  be  final 
and  binding. 


4.  COLLECTION  ONLY  AT  PRESCRIBED  RATE: 

The  Contractor  shall  ensure  that  under  no  circumstances.  USER  Fee  in  excess  of  the 
prescribed  rale  or  without  issuance  of  receipt  in  the  format  including  condition  of  such 
receipts  being  bilingual  or  trilingual,  prescribed  by  the  Authority  is  charged  by  the 
Contractor  from  the  road  users.  Printing  of  receipts  shall  be  arranged  by  the  Contractor  at  its 
own  cost. 

5.  CHANGE  IN  THE  RATE  OF  USER  FEE: 

(a)  The  right  of  the  Central  Government  to  modify,  change  or  vary  the  rate  of  USER 
Fee  to  be  levied  or  conditions  for  collection  of  USER  Fee,  or  both  is  hereby 
reserved. 

(b)  J  lie  revised  remittance  on  annual  increase  of  user  fee  rates  due  to  change  in  WPI,  will  be 
determined  using  the  weighted  percentage  increase  in  the  rates  of  all  categories  of  vehicles, 
using  proportions  of  different  categories  of  vehicles’"  and  considering  single  journey  rates.  A 
sample  calculation  is  given  in  Schedule- VIII. 

*The  Authority  will  Inform  the  proportion  (%)  of  contribution  In  A  PC  of  different  categories  of 
vehicles  in  Clause- 1,13  ofRFP 


(c)  In  case,  any  variation  in  the  prescribed  USER  Fee  rale  for  all  or  a  particular  category 
of  the  vehicles  is  effected,  sought  or  permitted  by  the  Central  Government,  the 
amount  payable  by  the  Contractor  to  the  Authority  for  the  period  from  which  such 
variation  comes  into  force,  shall  be  adjusted  proportionately  on  the  basis  of  USER 
Fee  rates  specified  in  Schedule  I  and  vis-a-vis  the  new  USER  Fee  rates  as  detailed 
hereunder. 

The  amount  to  be  increased  /reduced  shall  be  worked  out  based  on: 

i)  Total  collection  worked  out  considering  the  traffic  during  6  calendar  months  immediately 
preceding  the  month  from  which  the  variation  is  effected  or  the  actual  period  of  collection, 
w  hich  ever  is  less,  on  the  basis  of  existing  rates. 

ii)  Total  collection  worked  out  considering  the  same  volume  of  traffic  on  the  basis  of  the 
revised  fee  rates. 

iii)  Percentage  change  between  (i)  and  (ii)  would  be  applied  to  remittance  immediately  prior  to 
such  revision  in  fee  rates  to  working  out  revised  amount  payable  to  the  Authority. 
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Provided  in  case  of  introducing  a  new  category  of  vehicles  not  subjected  to  levy  of  USER  Fee 
earlier,  an  estimate  of  the  traffic  will  be  made  on  the  basis  of  actual  collection  of  current  month  for 
immediate  purposes.  At  later  stage  the  effect  would  be  re-calculated  on  the  basis  of  actual 
collection  for  six  month  or  of  the  remaining  tenure  of  the  Contractor  which  ever  i  s  earlier.  For  this 
purpose  the  Contractor  would  submit  a  monthly  collection  statement  to  Authority  for  the  effected 
period  in  the  format  suggested  by  Authority.  For  this  purpose  Authority  would  have  full  liberty  to 
check  by  any  means  or  method  whether  the  collection  given  is  actual  one. 

Provided  that,  any  modification,  change  or  variation  in  the  conditions  for  collection  of  USER  Fee 
(including  towards  concession/rebate  to  the  frequent  short  distance  travellers  by  any  scheme  or  for 
any  specific  purpose)  shall,  as  far  as  possible,  be  effected  by  mutual  discussions  between  the 
Contractor  and  the  Authority  with  regard  to  the  consequential  adjustment  in  the  amount  payable  by 
the  Contractor  to  the  Authority  giving  due  regard  to  the  procedure  set  out  in  Clause  5(e)  above  and 
in  the  event  ofTailure  to  arrive  at  an  agreement  on  this  issue,  either  part)'’  to  this  Contract  will  be  at 
liberty  to  terminate  this  Contract  by  giving  notice  in  writing  as  required  under  clause  35  of  this 
Contract. 

d)  The  proposal  on  revised  remittance  alongwith  the  supporting  calculations  shall  he  submitted  by  the 
Contractor  to  the  Authority  atleast  7  days  prior  to  the  actual  applicable  date.  The  Authority  will  give 
approval  within  7  days.  In  case  of  delay  in  approval  by  the  Authority,  the  Contractor  shall  deposit 
the  revised  remittance  from  applicable  date  as  per  their  own  proposal  on  the  revised  remittance  and 
the  difference,  if  any,  found  later  as  per  approved  remittance  by  the  Authority,  shall  be  deposited  by 
the  Contractor  alongwith  an  interest  @  12%  p.a.,  within  7  days  from  date  of  approval  of  revised 
remittance  by  the  Authority. 

(e)  Provided  that,  any  modification,  change  or  variation  in  the  conditions  for  collection  of  User  Fee 
(including  towards  concession/  rebate  to  the  frequent  short  distance  travellers  by  any  scheme  or  for 
any  specific  purpose)  shall,  as  far  as  possible,  be  effected  by  mutual  discussions  between  the 
Contractor  and  the  Authority  with  regard  to  the  consequential  adjustment  in  the  amount  payable  by 
the  Contractor  to  the  Authority  giving  due  regard  to  the  procedure  set  out  in  Clausc-5(c)  above  and  in 
the  event  of  failure  to  arrive  at  an  agreement  on  this  issue,  the  decision  of  the  Authority  shall  be 
implemented  and  the  Contractor  shall  be  at  liberty  to  refer  the  dispute  to  Arbitration  as  per  Clause-27. 

6.  COMMENCEMENT  AND  TERMINATION  OF  USER  FEE  COLLECTION: 

(a)  Subject  to  Clause  2  of  the  Contract,  the  USER  Fee  collection  shall  commence  from 
the  dale  as  communicated  by  the  Authority  in  writing  which  may  he  even  at  variance 
from  the  dates  mentioned  elsewhere  and  terminate  on  expiry  of  One  year. 

Provided  that  the  Contractor  shall  not  commence  collection  if  (i)  a  published  copy  of 
the  USER  Fee  notification  in  the  Official  gazette  is  not  made  available  by  the 
Authority;  and  (ii)  The  Authority  does  not  inform  about  the  completion  of  the  said 
section  of  the  Highway  or  the  said  bridge  for  which  the  USER  Fee  is  to  be  collected. 
The  Authority  can  also  change  any  date  communicated  earlier  for  commencement  of 
collection  of  USER  Fee  for  other  reason's,  as  considered  necessary. 

Provided  that  if  the  Contractor  is  not  able  to  commence  the  collection  of  USER  Fee 
from  a  particular  date,  not  attributable  to  the  reasons  beyond  his  control,  the  period 
of  the  USER  Fee  collection  for  One  year  shall  be  deemed  to  have  begun  from  such 
date  and  the  Contractor  shall  be  liable  to  remit  the  agreed  amount  even  for  such 
period  for  which  the  collection  has  not  been  made. 
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(b)  The  right  to  collect  USER  Fee  shall  come  to  an  end  on  the  expiry  of  a  period  of  One 
year  (Refer  to  Clause  2)  reckoned  from  dale  as  communicated  by  the  Authority  for 
collection  of  USER  FEE. 

(c)  In  no  case,  the  Contractor  shall  have  a  right  to  demand  continuance  or  extension  of 
the  contract  period  beyond  the  period  of  One  year. 

7.  EXEMPTION  OF  VEHICLES  AND  CONCESSION: 

(a)  Type(s)  of  vehicles  exempted  as  stated  in  the  Schedule  1  appended  to  this  Contract 
could  be  varied  at  any  time  either  by  the  Authority  or  by  the  Central  Government  of 
India.  Such  variance,  unless  impact  on  his  collection  is  considered  more  than  half  a 
percent  in  a  year  requiring  renegotiation  of  terms  of  the  Contract,  shall  not  alter  the 
liability  of  the  Contractor  to  remit  the  specified  monthly  amount  and  shall  also  not 
affect  any  other  terms  and  conditions  of  this  Contract. 

(b)  All  exemptions  available  to  users  under  the  Indian  Toll  (Army  and  Air  Force)  Act, 
1901  and  rules  there  under,  further  extended  to  officials  of  Indian  Navy,  shall  be 
honored  by  the  Contractor. 

(c)  The  Contractor  shall  ensure  to  provide  monthly  and  daily  pass  for  multiple  journey 
in  accordance  with  the  provision  in  the  Notification  appended  in  Schedule — I  and 

National  Highways  (Determination  of  Rates  &  collection  )  Rules,  2008 
is  published  with  amendments  vide  G.S.R.  950(E)  dated  3rd  December, 
2010,  G.S.R.  15(E)  dated  12th  January,  2011,  G.S.R.  756(E)  dated 
12th  October,  2011,  G.S.R.  778(E)  dated  16th  December,  2013,  G.S.R. 
26(E)  dated  16th  January,  2014,  G.S.R.  831(E)  dated  21st  November, 
2014,  G.S.R.  02(E)  dated  29th  December,  2014,  G.S.R.  220(E)  dated 
23rd  March,  2015,  G.S.R.  585(E)  dated  8th  June,  2016,  G.S.R.  1114(E) 
dated  2nd  December,  2016,  G.S.R.  248(E)  dated  14th  March,  2017, 
G.S.R.  427(E)  dated  7th  May,  2018  and  its  subsequent  amendments 
from  time  to  time.  In  case  of  any  dispute  about  eligibility  of  any  user  about  a 
particular  concession  or  about  the  operating  procedure,  the  decision  of  the  Authority 
concerned  or  his  authorized  representative  shall  be  final  and  binding. 

(d)  If  the  Authority  is  satisfied  that  exemption  or  concession  available  to  an  otherwise 
eligible  user  for  whatsoever  reason,  has  been  denied,  the  Contractor  shall  be  liable  to 
pay  100  (Hundred)  limes  of  the  value  of  USER  Fee  charged  from  such  eligible  user 
as  penalty  within  7  days  of  the  issue  of  a  notice  by  the  PD  in  this  regard. 

8.  PLACE  OF  COLLECTION: 

(a)  The  Contractor  shall  collect  User  Fees  only  at  — fee  plaza  (near - )  located  at  km 

. for  the  section  from  km - to  km - .  ( . )  of  National  Highway  No. 

-  -  in  the  Stale  of . where,  permanent  USER  Fee  Collection  Booth(s)  arc  put  up 

by  the  Authority.  Such  booth(s)/plaza/plaza  area  cannot  be  used  or  allowed  by  the 
Contractor  to  be  used  by  others  lor  any  other  purpose;  including  for  sale  of  any 
commodity  or  advertisement. 

Any  advertisement  in  plaza  area  is  strictly  prohibited.  Any  deviation  will  be  treated 
as  non-compliance  and  action  shall  be  taken  either  under  Clause  17  (c)  or  under 
Clause  35(4). 
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(b)  The  Contractor  undertakes  not  to  demand  any  additional  place  for  collection  of 
USER.  Fee  or  for  installation  of  check  barriers  under  any  circumstances  and  for  any 
reason  whatsoever.  The  Contractor  also  undertakes  not  to  collect  USER  Fee  from 
any  other  place.  The  decision  of  the  Authority  in  this  regard  shall  be  final  and 
binding. 

(c)  The  Authority  reserves  the  right  to  change  the  location  of  collection  point  including 
the  right  of  addition,  removal  and  merger  of  the  number  of  USER  Fee  collection 
points  as  notified  through  fee  notification  from  time  to  time.  In  case  of  a  plaza  being 
closed  by  any  of  such  notification,  the  contract  shall  be  come  to  an  end  and  the 
performance  guarantee  of  the  contractor  shall  be  refunded  in  compliance  to  other 
provision  of  the  contract  in  this  regard. 

DIVERSIONS: 


(a)  The  Contractor  has  suneyed  the  said  Section  of  the  National  Highway  or  the  said 
Bridge  and  surrounding  area  including  any  access  or  diversion(s)  and  the  Contractor 
has  submitted  its  bid  taking  into  consideration  all  such  access  or  diversion(s)  or  any 
diversion  of  traffic  due  to  deterioration  in  road  conditions  or  closure  of  road  for 
maintenance  work,  whether  existing  or  likely  to  come  in  the  future  which  any  road 
user  may  opt ,  inter-alia,  to  avoid  payment  of  the  USER  Fee  by  bypassing  the  USER 
Fee  collection  booths. 

(b)  The  Contractor  undertakes  that,  he  shall  not  make  any  claim  for  any  decrease  in 
traffic  on  the  ground  of  diversion  of  the  traffic  as  per  clause  9(a)  above,  even  if  such 
diversion  did  not  exist  at  the  time  of  submission  of  the  bid  by  the  Contractor. 

(c)  The  Contractor  will  not  be  entitled  to  (a)  close;  and  (b)  demand  closure  by  any 
authority  whatsoever,  of  any  lateral  entry  to  the  said  section  of  the  Highway  for 
which  USER  Fee  is  to  be  collected.  The  Contractor  recognizes  that  all  fee  paying 
traffic  on  the  said  section  may  not  pass  through  the  USER  l  ee  collection  booth  or 
USER  Fee  plaza. 

HANDING  OVER  THE  USER  FEE  PLAZA(S): 


(a)  The  Authority  shall  endeavour  to  hand  over  the  USER  Fee  Plaza  collection  booths  at 

- fee  plaza  (near - )  located  at  km -  on  km - to  km . ( - ) 

section  of  National  Highway  No.  —  in  the  State  of - at  08.00  Hrs.  on  signing 

the  contract  to  the  Contractor  for  the  purpose  of  USER  Fee  collection  on  the  said 
Section  of  the  National  Iliglnvay/the  said  bridge. 

(b)  The  Authority  has  the  right  to  entrust  the  USER  Fee  plaza(s)  earlier  than  the  date 
mentioned  in  Clause  (a)  above,  subject  to  fulfillment  of  other  conditions  of  the 
Contract.  In  such  an  event,  the  Contractor’s  obligation  to  remit  the  agreed  amount 
will  begin  from  the  date  of  such  handing  over  itself,  without  any  extension  in  the 
period  of  the  Contract. 


(c)  In  case,  the  Authority  Tails  to  handover  the  User  Fee  Plazas  on  the  date  and  time 
mentioned  in  Clause  (a)  above  and  hands  over  the  same  anytime  after  the  date  and 
time  mentioned  in  clause  (a),  the  Contractor  is  entitled  for  same  period  of  the 
Contract  as  provided  under  clause  2,  without  any  reduction  in  the  period  of  the 
Contract. 


(d)  In  such  case  as  mentioned  in  (b)  and  (c)  above,  ihc  contract  period  alongwith  the 
obligation  of  total  amount  payable  by  the  Contractor  to  the  Authority  as  mentioned 
under  column  B  (i.e.  Period  )  &  C  (i.c.  total  amount  payable  by  the  contractor  to  the 
Authority)  of  the  table  mentioned  earlier  shall  remain  same  and  commence  from  the 
date  and  time  of  actual  handing  over  the  User  Fee  plaza. 

(c)  The  Contractor  shall  handover  the  User  l  ee  Plaza(s)  on  OS:  1)0  lirs  of  the  following 
day  on  the  completion  of  the  period  of  Contract  as  per  Clause  6  above. 

(0  In  case,  the  Contractor  fails  to  handover  the  User  Fee  Plaza  on  08:00  hrs  of  the 
following  day  of  the  completion  period  of  the  Contract  or  in  case  of  termination  of 
the  Contract  on  the  last  day  and  the  time  given  in  notice  for  termination  to  the 
Authority-  together  with  all  the  equipments,  facilities  and  articles  in  good  condition, 
the  Contractor  shall  be  liable  to  pay,  to  the  authority  a  penally  equal  to  twice  the 
average  amount,  arrived  on  the  basis  of  quoted  amount  in  the  bid,  for  each  day  in 
addition  to  payment  of  proportionate  User  Fee  at  the  Contract  rate  for  the  period  of 
over  slay.  The  Contractor  shall  also  be  liable  to  pay  to  the  Authority-  such  cost  of 
infrastructural  facilities,  equipment  and  all  other  articles  as  are  not  in  good 

condition  or  may  be  fixed  by  the  Authority,  PIU/CMU  _  of  the 

Authority  whose  decision  in  the  matter  shall  be  final. 

g)  Upon  expiry  of  the  contract  period/  ferm'na*ion,  within  7  days,  the  Contractor  shall 
submit  a  statement  giving  details  ot  payments  ot  weekly  remittances  and  TCS  during 
the  entire  contract  period  along  with  delay  in  days  (if  any)  and  calculation  of 
interest/  penalty  for  delay  in  depositing  the  remittances,  etc  for  settlement  of  all 
accounts  of  the  Contractor  and  issuance  of  "no  dues  certificate"  by  the  Authority. 
No  Dues  Certificate  shall  be  issued  not  later  and  within  7  days  otter  settlement  of 
accounts. 

DISPLAY  OF  RATE  OF  USER  FEE  AND  USER  FEE  NOTIFICATION: 

(a)  The  rates  of  User  Fee,  the  categories  of  vehicles  exempted  from  payment  of  User 
Fee  and  the  name,  address  and  telephone  number  of  the  Authority,  to  whom 
complaints,  if  any,  should  be  addressed,  shall  be  conspicuously  and  prominently 
displayed  500m  ahead  of  the  User  Fee  collection  booths,  1 00m  ahead  of  the  User 
Fee  collection  booths  and  at  the  User  Fee  collection  booths  also.  The  height  of  the 
display  boards  and  size  of  letters  being  such  that  it  is  easy  for  drivers  to  read.  The 
display  boards  shall  he  provided  by  the  Authority. 

(b)  The  Contractor  shall  also  (i)  display,  a  copy  of  Notification  in  Schedule  I,  appended 
to  this  Contract  at  a  conspicuous  place  of  the  User  Fee  Plaza(s)  for  the  information 
of  the  road  users  and  the  general  public  and  (ii)  provide  a  copy  of  same  to  road  user 
on  demand  upon  payment  of  copying  charges  on  a  4no  profit  no  loss’  basis. 

REQUIREMENT  OF  PERSONNEL  FOR  USER  FEE  COLLECTION: 

For  the  purpose  of  discharging  its  obligations  under  this  Contract,  the  Contractor  shall 
deploy  adequate  number  of  personnel  of  prescribed  qualification  &  experience  and  having 
undergone  such  training  as  may  be  relevant  and  considered  necessary  from  time  to  time  by 
Lhe  Authority  to  ensure  efficient  management  of  entire  operations,  including  free  flow  of 
traffic,  in  or  around  the  plaza  including  in  the  User  Fee  collection  booths. 

The  number,  qualification  &  experience  of  personnel  to  be  deployed  should  he  in 
accordance  with  the  details  given  in  schedule-  III  of  this  contract.  However,  the  Authority 


reserves  the  rigln  to  serve  directions  for  any  interchange  in  the  category  of  personnel  (total 

deployment  will  remain  according  to  Schedule-  III)  to  he  deployed  by  the  Contractor,  for 

the  purpose  of  User  Fee  Collection  for  ensuring  free  flow  of  traffic. 

13.  DEPLOYMENT  OF  PERSONNEL: 

(a)  The  Contractor  shall  ensure  that  the  personnel  deployed  by  it  for  discharging  its 
duties  under  this  Contract  arc  of  good  health,  of  highest  integrity,  punctual,  well 
dressed,  well-behaved,  and  of  qualification  &  experience  prescribed  in  schedule-  111 

(b)  The  Contractor  shall  furnish  to  the  Authority  a  list,  in  addition  to  the  list  of  key 
personnel,  of  persons  deployed  for  the  purpose  of  discharging  its  obligations  under 
the  Contract,  containing  all  the  details  like  their  educational  qualifications, 
experience,  training  undergone,  good  health,  good  character,  personal  residential 
addresses  and  recent  photographs.  The  required  details  for  key  personals  shall  he 
submitted  to  the  coneemed  Regional  Office  and  that  of  other  staff  to  Project  Director 
after  signing  of  the  contract  in  the  format  given  in  schedule-  IV  of  this  contract. 

(c)  The  uniform  of  the  personnel  deployed  shall  necessarily  bear  the  name  of  the 
individual  and  the  name  of  the  Contractor.  Navy  blue  Trouser  and  sky  blue  check 
sbiit  will  be  the  uniform  for  collection  staff  for  summer.  In  winter  navy  blue 
pullover,  warm  navy  blue  trouser  and  sky  blue  check  shirt  will  be  the  uniform  of 
collection  staff.  Shoes  and  socks  should  be  Black.  The  shirt  should  bear  the  name  of 
the  agency  and  the  employee  displayed  in  embroidery  in  readable  size. 

(d)  The  Authority  reserves  its  right  to  object  to  the  deployment  of  any  personnel  for  any 
reason  in  which  case,  such  person  or  persons  being  objected  to  by  the  Authority 
shall  be  removed  by  the  Contractor  forthwith  and  replaced  within  a  day  from  such 
removal. 

(e)  The  personnel  deployed  by  the  Contractor  shall  not  misconduct/misbehave  with  the 
members  of  public  and  shall  observe  strict  discipline  and  decency  in  their  behavior. 

(t)  The  Authority  shall  not  be  liable  lor  any  misconduct  or  misdeeds  or  any  act  or 
incident  involving  the  Contractor  or  any  of  its  personnel  in  any  criminal  or  civil  case 
the  Contractor  shall  be  responsible  for  consequences  and  if  any  such  incident  takes 
place,  the  Contractor  shall  forthwith  intimate  the  said  incident  to  the  Authority. 

(g)  The  Contractor  specifically  agrees  that  the  personnel  deployed  by  it,  will  not  in  any 
way  claim  employment  with  the  Authority.  The  Contractor  shall  be  solely 
responsible  lor  any  dispute  raised  by  the  personnel  deployed  by  him  either  during 
the  term  of  the  Contract  or  thereafter. 

(h)  The  frequent  replacement  of  key  personnel  is  not  desirable  unless  they  are  found 
involved  in  malpractices  or  non  compliances.  However,  if  need  he,  the  permission  of 
replacement  of  key  personnel/  other  staff  w  ill  be  obtained  from  the  PD  concerned  in 
advance.  The  PD,  if  satisfied  with  the  reasons  submitted  to  him,  may  allow  such 
replacement  after  verifying  the  CVs  strictly  in  accordance  with  the  requirements 
prescribed  in  schedule-  111. 

(i)  The  Authority  is  in  process  of  introducing  new  electronic  technologies  for  USER 
Fee  collection  system  by  installing  electronic  equipments  already  developed  or 
being  developed  by  various  companies/agencies.  The  contractor  shall  extend  full  co- 


t 


)vh 

operation  in  installation,  operation  and  maintenance  of  such  system  and  will  be 
bound  by  the  advice  of  the  authority  in  this  regard. 

ids  per  Clause  I3(i)  of  (he  draft  Contract  Agreement,  (he  Authority  vide  letter  No. 
66192,  dated  18.05.2015  (copy  enclosed)  advised  all  its  Fee  Collection  Contractors/ 
Bidders  that  the  fee  collection  contractor  is  responsible  for  traffic  management  in 
FTC  lane  including  security  of  ETC  equipment. 

A  list  of  ETC  equipment  installed  at  the  Fee  Plaza  will  be  handed  over  by  concerned 
PD,  NHAI  to  the  fee  collection  contractor  for  ensuring  their  safety  and  security.  If 
there  is  any  loss  or  damage  to  FTC  equipment  at  any  fee  plaza  other  than  for  the 
reasons  attributable  to  ETC  equipment  /  system  supplier  of  1HMCL/NHA1,  it  will  be 
construed  as  failure  of  the  contractor  in  discharging  their  duty  and  the  cost  of  such 
loss  or  damage  will  be  recovered  from  the  fee  collection  contractor  from  the 
available  performance  security  and  such  bidder  /  contractor  shall  be  debarred  from 
participating  in  any  tender  or  RFP  issued  by  the  Authority  for  a  period  of  01  (one) 
year  or  as  decided  by  the  Authority  without  prejudice  to  any  other  rights  of  the 
Authority  under  the  bidding  documents  /  Contract  Agreement  and  /  or  applicable 
law 

(j)  The  engagement  of  at  least  30%  ex-servicemen  (ESM)  is  mandatory.  However,  in  case 
of  non-availability  of  ex-servicemen,  CGM/RO  has  power  to  relax  the  requirement 
considering  overall  capabilities  and  arrangements  made  by  the  agency  for  transparent 
and  efficient  fee  collection  at  fee  pla/a. 

14.  INTER  SE  RELATIONS: 

(a)  In  all  circumstances  it  is  clearly  understood  by  the  parlies  that  the  personnel 
deployed  by  the  Contractor  shall  have  no  connection  whatsoever  with  the  Authority 
and  the  relationship  of  master  and  servant  or  employer  and  employee  shall  be  only 
between  the  Contractor  and  the  personnel  deployed  by  it. 

(b)  However,  if  considered  necessary,  the  Authority  shall  have  every  right  to  enquire 
and  seek  documentary'  evidence  from  the  Contractor,  whether  all  the  statutory  dues 
like  ESI,  EPF,  Minimum  Wages,  Weekly  offs,  Bonus,  Medical  Leave,  Workmen 
Compensation  and  any  other  entitlements  for  which  the  Contractor  is  liable  to 
provide,  are  being  paid  or  not  or  have  been  paid  or  not  for  a  particular  period. 

(c)  In  case  of  any  breach  by  the  Contractor  in  the  payment  of  such  statutory  dues  not 
necessarily  pertaining  to  its  personnel/employees,  the  Authority  shall  be  entitled  to 
adjust  the  same  from  the  Performance  Security  and  pay  such  statutory  dues  to  the 
appropriate  authority.  The  Contractor  shall  replenish  the  Performance  Security 
within  7  (seven)  days  of  the  notice  by  the  Authority.  The  decision  of  the  Authority 
in  this  regard  shall  he  final  and  binding  on  the  Contractor. 


15.  PROV  ISION  OF  INFRASTRUCTURE: 


(a)  'fhe  minimum  infrastructure  to  be  provided  (  in  case  not  provided  by  NHAI  or  the 
BOT  (Annuity)  Concessionaire  )  and  maintained  by  the  Contractors  are  as  under: 

(i)  Computers  and  its  peripherals. 

(ii)  Software  for  running  the  system  if  the  contractor  is  not  using  NHAl’s  software,* 
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(iii)  Generator/  Standby  Generator  for  power  if  there  is  no  electricity  connection/  for 
stand  by  requirement. 

*  The  software  used  by  the  Contractor  shall  be  able  to  provide  vehicle  crossing 
details  with  number  of  vehicle,  type  of  vehicle,  dale  and  time  of  crossing  the  plaza 
etc. 


(b)  The  Authority  shall  handover  the  Fee  Plaza  to  the  Agency  in  the  condition  as 
existing  on  7  days  prior  to  bid  due  date  on  'as  is  where  is  basis'.  The  agency  shall 
carry  out  up-gradalion/provide  facilities  as  required,  to  discharge  its  duties. 

(c  )  The  repair  and  maintenance  of  such  facilities  once  provided  by  the  Authority  shall  be 
the  responsibility  of  the  Contractor  including  but  not  limited  to  payment  of 
electricity'  bill,  fuel,  consumables  like  electricity  bulbs,  water  charges  etc.  The 
Authority  may  provide  consumables  at  the  time  of  handing  over  of  the  User  Fee 
collection  plazas/booths  only,  thereafter  all  consumables  shall  be  arranged  by  the 
Contractor  at  its  own  cost  and  at  the  time  of  taking  over  the  facility  by  the  Authority, 
if  any  liability/obligation(s)  regarding  repair  and  maintenance  and  consumables 
remains  unfulfilled  by  the  Contractor,  same  shall  be  adjusted  by  the  Authority  from 
Performance  Security. 

(d)  All  expenses  for  printing  receipts  or  passes  to  be  issued  to  users  shall  be  borne  by  the 
Contractor.  The  Contractor  shall  abide  by  the  instruction  of  the  Authority  in  the 
matter  of  its  format  or  size  or  language. 

(c)  An  inventory  (along  with  the  condition  and  present  book  value)  of  infrastructural 
facility  /equipment,  and  all  other  articles  (properties  of  NHAI  only)  shall  be 
prepared  and  duly  signed  by  both  the  parties  at  the  time  of  handing  over  or  taking 
over  of  the  User  Tee  Plaz.a(s).  All  rental  article  /equipments  shall  be  returned 
immediately  after  handling  over  the  plaza  to  the  Contractor  and  no  rent  shall  be  paid 
thereafter. 

(1)  The  Contractor  shall  abide  by  all  the  instructions  issued  by  the  Authority  from  time 
to  time.  The  Contractor  also  undertakes  to  abide  by  such  instructions  in  order  to 
make  the  process  of  User  Fee  collection  simple,  faster  and  hassle  free  by  extending 
necessary  cooperation  in  adopting  the  technological  advancements  in  the 
process/work  of  User  Fee  collection. 

(g)  The  user  fee  collecting  agency  shall  make  necessary  arrangements  for  power/lighting 
to  ensure  proper  working  of  the  User  fee  plaza(s)  including  various  office 
equipment  installed,  maintaining  and  running  all  electric  arrangements  and  stand-by 
generator  along  with  electric  lighting  and  bearing  all  expenses  thereon  during  the 
entire  period  of  this  Contract  and  paying  punctually  electricity'  and  water  charges  in 
respect  of  the  User  Fee  plaza(s)/colleclion  booths  as  they  become  due  and  payable 
during  period  of  this  Contract. 

(h)  The  repair  of  the  road  section  at  the  Fee  Plaza  site  will  be  the  responsibility  of  the 
NHAI. 


(i)  In  case  of  BOT  (Annuity)  stretches,  whatever  facilities  and  maintenance  obligations 
fall  within  the  mandate  of  the  Concessionaire,  same  shall  be  provided  by  the 
Concessionaire,  during  the  Concession  period. 


16.  INSURANCE: 


(a)  If  required  under  the  law  for  the  time  being  in  force,  the  Contractor  shall  arrange 
adequate  insurance  to  cover  each  of  its  personnel  deployed  against  any  type  of 
accidents,  for  all  the  assets  owned  by  the  Contractor  and  cash  in  booth,  cash  in 
chest,  and  cash  in  transit.  The  expenditure  incurred  for  procuring  such  insurance 
shall  be  borne  by  the  Contractor  alone. 

(b)  As  per  the  instruction  of  the  Authority  the  Contractor  shall  also  arrange  adequate 
Insurance  cover  at  its  own  cost  favouring  the  Authority,  for  all  the  properties 
handed  over  by  the  Authority  for  eomprehensivc  risk. 

17.  PERFORMANCE  SECURITY: 


(a)  i  he  successful  Bidder  shall  furnish  to  the  authority  Performance  Security  consisting 
of  (a)  a  crossed  account  payee  demand  draft/pay  order,  amounting  to  Rs.  [•]  (an 
amount  equal  to  one  (1)  month's  agreed  remittance)  issued  by  a  Scheduled  Bank  in 
India,  drawn  in  favour  of  the  Authority  and  payable  at  Now  Delhi  and  (b)  a  bank 
guarantee  as  per  the  format  prescribed  by  National  Highway  Authority  of  India 
from  any  Nationalized  Indian  Bank-'Stale  Bank  of  India  or  its  subsidiaries.'! DBL- 
ICICI/Export  Import  Bank/Foreign  Bank  with  counter  guarantee  from  any 
Nationalized  Indian  Bank  or  State  Bank  of  India  or  its  subs i diaries/any  RBI 
approved  Scheduled  Commercial  Bank  having  net  worth  of  more  than  Rs.  500  Crore 
(Rupees  Five  Hundred  Crores  )  from  its  Indian  Operations  for  Rs.  [•]  (an  amount 
equal  to  one  (!)  month  agreed  remittance),  valid  for  a  period  of  14  (Fourteen) 
months  from  the  Dale  of  LOA  for  due  observance  of  the  terms  and  conditions 
contained  herein  and  the  performance  of  its  obligation  as  per  the  Contract  to  be 
entered  into  for  1  (one)  year.  The  Bidder  is  at  liberty  to  submit  a  crossed  account 
payee  demand  draft/pay  order  issued  by  a  Scheduled  Bank  in  India  in  lieu  of  the 
bank  guarantee. 


(b)  (ij  The  said  Performance  Security  shall  not  bear  any  interest  except  when  the 
collection  is  not  started  within  120  days  of  signing  of  the  Contract  for  the  reasons  not 
attributable  to  the  Contractor.  In  such  a  case,  interest  @8%  p.a.  shall  be  paid  for  the 
period  beyond  120  days.  Performance  Security  shall  be  refunded  as  early  as 
possible,  but  not  exceeding  30  days  from  the  end  date  of  the  contract,  after 
settlement  of  all  the  accounts  by  the  Contractor  and  upon  issuance  of  no  due 
certificate  by  the  Authority.  Ne-Bees-Cedificate  shall  be  issued  oot-laterond  within  7 
days 


(ii)  In  case  settlement  of  accounts  and  issue  of  no  dues  certificate  are  getting 
delayed  due  to  any  pending  issue/  recovery,  which  remains  to  be  closed  on  the 
end  date  of  the  contract,  the  performance  security  to  the  extent  of  value  of  such 
issue/  recovery  only  shall  be  retained  and  the  balance  performance  security  shall 
be  released  as  early  as  possible,  but  not  exceeding  30  days  from  the  end  date  of 
the  contract. 


(iii)  In  case  of  delay  in  release  of  performance  security  or  excess  withholding  of  the 
amount,  NHAI  wil  pay  simple  interest  @  12%  per  annum  on  such  amount  to  the 
contractor  for  the  period  beyond  30  days  from  the  end  date  of  the  contract  till  date 
of  release  of  performance  security/  excess  amount  withheld. 


(c)  (*)  The  Authority  shall  also  be  competent  to  utilize  the  said  Performance 

Security  against  any  loss  or  damage  caused  to  the  property  of  the  Authority 
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by  any  act  of  omission  and/or  commission  by  the  Contractor  or  its  agents  and 
servants  or  adjust  it  towards  any  claim  of  the  Authority. 

(ii)  The  Contractor  undertakes  that,  in  case  of  any  default  on  its  part  to  perform 
and  observe  any  of  the  covenants,  conditions  or  provisions  contained  in  this 
Contract,  it  shall  be  lawful  for  the  Authority  in  its  absolute  discretion  to 
forfeit  the  whole  or  any  part  of  the  said  Performance  Security,  without 
prejudice  to  any  other  remedy  that  the  Authority  may  have  against  the 
Contractor  under  this  Contract  or  under  general  law  for  such  breach. 

(d)  The  emourrs  lying  w  th  the  Authority  towerds  the  Performance  Security  shall  not 
be  adjusted  towards  installments  due  to  the  Authority  from  the  Contractor 
Including  the  installment  lor  the  lost  month  of  the  contract  period  except  as 
provided  in  Clause- 19. 


IX.  PENALTY  FOR  CHARGING  EXCESS  USER  FEE: 


(a)  In  case,  it  is  observed  and/or  established  to  the  satisfaction  of  the  Authority  that  the 
fee  collecting  agency  has  charged  User  Fee  in  excess  of  the  prescribed  rate,  the 
Authority  may  impose  a  penalty  of  an  amount  equal  to  fifty  times  of  the  actual 
amount  so  charged  per  day  for  30  days  i.e.  (actual  amount  charged  x  30  days  x  50). 
After  three  such  incidents  of  levy  of  penalty  for  excess  charging,  the  part 
performance  security  of  an  amount  equal  to  1  (One)  months  agreed  remittance  i.e. 

Rs. _ lakhs  as  per  amount  stated  in  Letter  of  Award  shall  be  forfeited  in 

addition  to  such  recoveries.  The  contractor  shall  have  to  replenish  the  forfeited 
performance  guarantee,  in  the  same  mode  as  it  was  deposited  earlier,  within  10  days 

of  such  forfeiture  to  continue  with  the  collection  work  failing  which  the  contract 
shall  he  terminated  and  the  balance  performance  guarantee  shall  also  be  forfeited.  If 
the  incident  of  excess  charging  is  again  observed  and/or  established  to  the 
satisfaction  of  the  Authority  after  forfeiture  of  part  performance  guarantee,  the 
contract  shall  be  terminated  and  the  entire  performance  guarantee  shall  be  forfeited. 

(b)  The  termination  under  this  clause  shall  make  the  Contractor  liable  for  unconditional 
forfeiture  of  the  Performance  Security. 

(c)  The  termination  under  this  clause,  in  addition  to  unconditional  forfeiture  of  the 
Performance  Security,  shall  make  the  Contractor  liable  for  debarring  from  assigning 
any  future  work  with  Authority. 


19.  PENALTY  FOR  FAILURE  TO  FAY  INSTALMENTS: 


(i)  In  case  of  delay  in  remittance  of  the  agreed  amount  of  any  installment  due  under  this 
Contract  to  the  Authority  beyond  the  fixed  day  (as  per  clause  8,  of  SECTION  -  II).  the 
Authority  shall  levy  penalty  @  0.2%  per  day  for  initial  one  month  delay  and  @  0.5%  per  day 
for  further  delay  beyond  one  month.  Such  right  would,  inter-alia.  include  unconditional  right 
of  the  Authority  to  terminate  the  Contract  forthwith,  without  assigning  any  reasons 
whatsoever  and  take  over  possession  of  the  User  Fee  Plaza(s)  for  User  Fee  collection  in  any 
manner  the  Authority  may  deem  fit.  The  penalty  so  levied  shall  be  recovered  from  the 
performance  guarantee  which  shall  be  replenished  by  the  contractor  within  10  days  from 
the  date  of  such  recovery  failing  which  the  contract  is  liable  to  be  terminated. 


(ii)  For  avoidonce  of  doubt,  if  more  than  one  remittance  are  delayed  and  the  contractor 
deposits  a  lumpsum  amount,  this  will  be  adjusted  following  First-in-First-out  (FIFO)  approach, 
i.e.,  the  earliest  installment  due  shall  be  first  adjusted  along-with  the  applicable  penal 
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interest  on  the  earliest  remittance  on  that  dote  and  in  similar  manner  the  other  remittances 
shall  be  adjusted.  No  further  interest  shall  be  applicable  or:  the  penal  interest  component. 
The  penal  interest  shall  be  simple,  i.e.,  it  shah  not  bo  compounded. 


(iii)  (a)  if  the  remittances  outstanding  inducing  penal  interest,  if  any,  on  ending  of  the 
contract  is  less  than  the  cash  performance  security,  then  such  amount  shall  be  recovered 
from  cash  performance  security,  accounts  wil  be  settled  and  balance  securities  will  be 
released  and  penal  interest  shall  be  levied  only  upto  end  date  of  contract.  In  case  the 
contractor  has  not  deposited  the  remittance  of  tost  week  on  ending  of  the  contract  period 
which  is  also  to  be  adjusted  from  the  cash  performance  security,  then  an  additional  penal 
interest  ®  0.2%  oer  day  for  7  days  on  the  last  week  remittance  shall  a'so  be  levied. 

(b)  If  the  remittances  outstanding  including  penal  interest,  if  any,  on  ending  of  the  contract 
are  more  than  the  cash  performance  security,  then  the  dues  to  the  extent  of  cash 
performance  security  will  be  aajusted  as  provided  at  Para-(iii)  (a)  above,  following  FIFO 
approach  given  at  Para-(ii)  above  and  the  balance  including  penal  interest  shall  be 
deposited  by  the  contractor.  For  avoidance  of  doubt,  it  is  clarified  that  the  penal  interest 
will  be  applicable  only  on  the  balance  remittances  and  the  penal  interest  will  continue  till 
payment  of  dues  by  the  contractor. 

20.  PENALTY  FOR  FAILURE  TO  COMPLY  ANY  OF  THE  OBLIGATIONS 
SPECIFIED  IN  CLAUSE  23  OF  THE  CONTRACT: 

In  case  of  non-compliance  of  any  of  the  obligations  specified  in  Clause  23(a)  to  (g),  the 
Authority  shall  levy  penalty  @  Rs.1.0  lakh  per  default  per  month  except  for  Clause-23(e) 
for  which  the  penalty  shall  be  (5)  Rs.l0,000/-per  default  per  month,  without  prejudice  to 
any  other  rights  of  the  Authority  under  this  Contract.  However,  in  case  of  non-compliance 
of  obligations  specified  in  Clause  23  (h),  the  Authority  shall  levy  a  penalty  @ 
Rs.  10,00,000/-  per  instance  or  termination  of  Contract  Agreement  or  both,  without 
prejudice  to  any  other  rights  of  the  Authority  under  this  Contract.  The  date  of  default  will 
be  the  date  of  reporting  to  the  contractor  by  die  Authority'  concerned  or  his  authorized 
representative.  In  addilion  to  levy  of  penally  as  above,  more  than  three  defaults  in  a  month  under 
this  clause  may  attract  termination  under  clause  35  (2)  of  this  contract.  Before  levy  of  penalty  under 
this  clause  the  contractor  shall  be  given  a  reasonable  opportunity  to  rectify  the  default.  The  decision 
of  the  Authority'  concerned  or  his  authorized  representative  to  levy  the  penalty  under  this  clause 
shall  be  final  and  binding.  The  penalty  so  levied  shall  be  recovered  from  the  performance  guarantee 
which  .shall  be  replenished  by  the  contractor  within  10  days  from  the  date  of  such  recovery  failing 
which  the  contract  is  liable  to  be  terminated. 

21.  OPERATIONAL  TRANSPARENCY: 

The  Contractor  shall  be  solely  responsible  for  efficient  and  transparent  working  and 
management  of  User  Fee  collection  at  all  points  of  time. 

22.  AUTHORISED  REPRESENTATIVE  OF  THE  AUTHORITY:. 

The  Authority  has  designated  (to  be  authorised),  NHAI  PIU  /  CMC _ 

as  “the  Authority*’  to  carry  out  all  functions  on  Us  behalf  under  this  Contract  and 
may  change  the  authorised  representative  from  time  to  time. 

The  .said  Representative  of  the  Authority-  shall  have  the  overall  authority  to  control 
and  supervise  the  work  of  collection  of  User  Fee  carried  on  by  the  Contractor  with  a 
view  to  ensure  that  collection  of  User  Fee  is  carried  out  smoothly,  efficiently  and 
without  any  hindrance  or  harassment  to  the  users  of  National  Highway. 
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(c)  The  Authority  or  any  other  officer  of  the  Authority  or  any  agency  as  authorized  by 
the  Authority  or  by  the  Authority,  shall  have  right  and  authority  to  inspect  and  check 
the  receipt  books  (used/unused/  counterfoils),  registers  and  books  of  accounts 
maintained  by  the  Contractor  at  any  time  without  giving  any  notice. 

(d)  The  instructions  given  from  time  to  time  by  the  Authority  or  his  authorised 
representative  in  this  regard  shall  be  complied  with  promptly  l>y  the  Contractor. 

(c)  The  Contractor  shall  keep  records  of  all  the  complaints  received  and  replied  directly 
or  otherwise  by  it  and  forward  a  copy  on  fortnightly  basis  to  the  Authority. 

23.  OBLIGATIONS  OF  THE  CONTRACTOR: 


(a)  The  Contractor  undertakes  the  responsibility  of  the  complete  job  of  User  Fee 
collection,  maintenance  of  all  records,  maintenance  of  User  Fee  collection  account, 
maintenance  of  vehicle  type  wise  Traffic  Data  on  shift  to  shift  basis,  maintaining  the 
cleanliness  of  User  f  ee  plazas/User  Fee  collection  booths  and  surrounding  area  etc. 
and  any  other  duty  as  may  be  assigned  by  the  Authority  from  time  to  lime. 

(b)  The  Contractor  shall  make  appropriate  arrangement  for  management  of  the  traffic  at 
its  own  cost  and  shall  ensure  that  the  processing  time  for  a  vehicle  at  the  User  Fee 
counter  should  not  be  more  than  30  seconds  for  the  purpose  of  issuing  USER  Fee. 
All  the  lanes  shall  be  kept  open  at  all  times  irrespective  of  peak  or  off  peak  hours. 

(c)  The  Contractor  specifically  undertakes  to  abide  by  all  the  instructions  issued  by  the 
Authority  from  time  to  time  on  operational  matters  and  further  agrees  not  to  raise 
any  dispute  against  the  same  including  any  additional  cost  that  the  Contractor  may 
be  required  to  bear  to  comply  with  such  instructions. 

(d)  During  the  contract  Period,  the  contractor  shall  furnish  to  the  Authority,  within  7 
(seven)  days  of  completion  of  each  month,  a  statement  of  User  Fee  substantially  in 
the  form  set  forth  in  Schedule-  V  (the  “Monthly  User  Fee  Statement”).  Proper  record 
is  to  be  maintained  at  the  plaza  for  the  purpose  of  providing  such  information.  The 

Contractor  shall  also  submit  such  information  sought  by  the  Authority  in  such 
format,  as  may  he  prescribed  by  the  Authority  from  time  to  time. 

(c)  The  Contractor  shall,  prior  to  the  close  of  each  day,  send  to  the  Authority,  by 
facsimile  or  e-mail,  a  report  stating  accidents  and  unusual  occurrences  on  the  Road 
Section  within  500  meters  on  either  side  of  the  plaza  relating  to  the  safety  and 
security  of  the  Users  and  Road  Section.  A  weekly  and  monthly  summary  of  such 
reports  shall  also  be  sent  within  three  days  of  the  enclosing  of  each  week  and  month, 
as  the  case  may  be.  For  the  purposes  of  this  Clause  23  (e)  accidents  and  unusual 
occurrences  on  the  Road  Section  shall  include: 


(i)  death  or  injury  to  any  person; 

(ii)  damaged  or  dislodged  fixed  equipment; 

(iii)  any  obstruction  on  the  Road  Section,  which  results  in  slow  down  of  the 
sendees  being  provided  by  the  Contractor; 
disablement  of  any  equipment  during  operation; 

communication  failure  affecting  the  operation  of  Road  Section  smoke  or  fire; 
flooding  of  Road  .Section:  and 

such  other  relevant  information  as  may  be  required  by  the  Authority'. 
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(g)  The  contractor  also  agree  to  abide  by  the  requirement  of  clause  12  &  clause  13 
specifically  on  deployment  of  the  personnel  for  the  purpose  of  this  Contract. 

(h)  The  Contractor  agrees  that  maintaining  adequate  change/  coins  and  giving  correct 
change  to  the  road  users,  while  paying  /  receiving  user  fee  is  his  sole  responsibility 
and  undertakes  not  to  indulge  in  wrong  practices  like  giving  namkeen/ 
coffee/wafer  packets,  etc.  instead  of  giving  change  for  the  balance  amount  to  the 
road  users.  A  placard  shall  be  placed  at  all  Fee  Booths  in  the  format  enclosed  at 
Schedule-IX  for  information  of  the  road  users.  In  case  it  is  found  during  the  surprise 
checks  that  the  Contractor  is  giving  namkeen/  coffee/  wafer  packets  in  lieu  of 
change,  the  Contractor  at  his  cost  shall  issue  an  advertisement  in  the  local 
newspapers  asking  the  road  users  to  approach  the  Fee  Plaza  Office  for  getting  back 
the  change  by  returning  namkeen/  coffee/  wafer  packets  by  showing  the  user  fee 
payment  receipt. 


24.  RIGHT  OF  INSPECTION: 

(a)  The  Authority  reserves  the  right  to  conduct  checks  including  surprise  checks  at  any 
time,  to  cheek/observe/witness  the  activities  of  the  Contractor  including  the  User 
Fee  collection  Plaza(s)  and  to  monitor  or  to  ensure  that  any  or  all  the  activities 
including  User  Fee  collection  enunciated  by  this  Contract  arc  being  carried  out 
properly  by  the  personnel  deployed  by  the  Contractor. 

(b)  The  Authority  may  exercise  any  eheck/eonlrol  to  ensure  discharge  of  various 
obligations  by  the  Contractor  under  the  Contract  including  but  not  limited  to 
following: 

i)  Correctness  of  the  User  Fee  charges  recovered  from  users,  as  prescribed 

ii)  Issue  of  proper  Receipts  to  all  Vehicles; 

iii)  Maintenance  of  proper  registers  including  those  relating  to  collection  of  User 
Fee  from  different  type  of  vehicles; 

iv)  Weekly  remittance  of  amount  due  from  the  Contractor  by  the  prescribed 
day; 

v)  Checking  of  data  in  electronic/soft  form; 

vi)  Maintain  User  Fee  Plaza(s)  and  its  appurtenances  by  the  Contractor  at  his 
cost  and  ensure  that  they  arc  in  good  running  condition: 

vii)  Arrangement  for  lighting  and  water  are  in  order; 

v  iii)  There  is  no  delay  to  the  traffic  due  to  procedure  of  collection  of  User  Fee  and 
also  there  is  no  traffic  jam  at  the  User  Fee  Plaza(s);  and 
ix)  Any  other  check  or  control  as  considered  appropriate  by  the  Authority 
including  through  its  authorised  representative. 

25.  FORCE  MAJEURE: 


(a)  NON-FORCE  MAJEURE  EVENT: 


An  event  (i)  which  involves  diversion  of  traffic  of  any  kind,  including  but  not  limited  to  any 
diversion  ordered' implemented  by  local  authority'  or  any  State/Central  Government  for  a 
period  not  exceeding  15  days  in  continuation;  or  (ii)  where  the  road  users  opt  to  access/ 
travel  through  the  existing  alternate  free  User  Fee  (Fee)  roads  due  to  deteriorated  road 
conditions/  maintenance  of  road  section.  This  may  result  into  bypassing  of  User  Fee  Plaza/ 


User  Fee  Collection  Booths  and  use  of  any  pari  of  the  said  Section  of  the  National 
Highway/said  bridge  by  the  users. 

(b)  FORCE  MAJEURE  EVENT: 

Except  as  staled  in  Clause  (a)  above,  Force  Majeure  event  means  an  event  or  circumstances 
or  a  combination  of  events  and  circumstances  referred  to  in  this  clause  which  are  beyond  the 
reasonable  control  of  the  Party  or  Parlies  to  this  Contract  and  which  party  could  not  have 
prevented  or  reasonably  overcome  with  the  exercise  of  its  reasonable  skill  and  care  in 
relation  to  performance  of  its  obligations  pursuant  to  this  Contract  and  which  arc  of  the 
nature,  without  limitation  of  those  described  below: 

(i)  Publicly  declared  strike  by  registered  and  recognised  association  of  Transporters 
exceeding  7  days.  The  date  of  going  on  strike  and  withdrawal  or  start  of  movement 
of  traffic  will  be  inclusive  for  the  purpose  of  calculation  of  7  days  under  this  clause. 

(ii)  Floods/Earthquake  having  materially  adverse  impact  i.e.  complete  blockade  of  road. 

(iii)  Act  of  war,  invasion,  armed  conflict  or  act  of  foreign  enemy,  unexpected  call  up  of 
armed  forces,  blockade,  embargo,  revolution,  riot,  sabotage,  terrorism  or  act  of  such 
threat,  or  any  other  political  or  social  event  having  material  adverse  impact  on  the 
performance  of  obligations  of  the  parties  thereof. 

(iv)  Expropriation,  acquisition,  confiscation  or  nationalisation  of  the  User  Fee  collection 

(v)  Any  change  in  law  which  lias  a  material  adverse  effect  on  the  obligation  of  the 
parties  hereto. 

(vi)  Any  decision  or  order  of  a  court  or  tribunal,  which  has  a  material  adverse  effect  on 
the  performance  of  obligations  of  the  parties  to  this  Contract. 

(vii)  Suspension  of  traffic  on  the  said  section  of  National  Highway/said  bridge  or  any  part 
thereof,  exceeding  15  (fifteen)  days  at  a  stretch. 

(viii)  Any  event  or  c  ircumstances  of  a  nature  analogous  to  the  foregoing. 


Either  party  to  this  Contract  shall  be  entitled  to  suspend  or  excuse  performance  of  his  obligations, 
including  remittance  of  instalments  by  the  Contractor  to  the  Authority  for  the  period  of  continuance 
of  the  Force  Majeure  event,  under  this  Contract  to  the  extent  that  such  performance  is  impeded  by  an 
event  of  Force  Majeurc  prevailing  continuously  for  more  than  7  (seven)  days  at  a  time  (or 
continuously  for  more  than  3  (three)  days  at  a  time  in  case  of  no  user  fee  collection  at  all  ai  the  fee 
plaza)  for  reasons  not  attributable  to  the  Contractor. 


(c)  PROCEDURE  FOR  FORCE  MAJEURE: 


(i)  NOTICE: 


(1 )  If  a  party  claims  relief  on  account  of  a  Force  Majeure  event,  then  the  Party 
claiming  to  be  affected  by  the  Force  Majeure  event  shall,  as  soon  as 
reasonably  practicable  and  in  any  event  within  7  days  of  becoming  aware  of 
the  Force  Majeure  event,  give  notice  giving  details  of  the  effects  of  such 
Force  Majeure  on  the  Patty’s  obligations  under  this  Contract  to  the  other 
Party  in  writing,  including  the  dates  of  commencement  and  actual/likcly  date 
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of  cessation  of  such  Force  Majeure  and  its  effects,  with  necessary  supporting 
documents  and  data. 

(2)  The  Party  receiving  the  claim  for  relief  under  Force  Majeure  shall,  if  wishes 
to  dispute  the  claim,  give  a  written  notice  of  the  dispute  to  the  Party  making 
the  claim  within  30  days  of  receiving  the  notice  of  claim. 

(ii)  CONSULTATION  AND  DUTY  TO  MITIGATE: 

(1)  The  Party  claiming  relief  under  Force  Majeure  shall,  at  its  own  cost,  take 
reasonable  steps  to  remedy  and  mitigate  the  effects  of  the  Force  Majeure 
event  and  restore  its  ability  to  perform  its  obligations  under  this  Contract  as 
soon  as  reasonably  possible.  The  Parlies  shall  consult  with  each  other  to 
determine  the  measures  to  be  implemented  to  minimise  the  losses  of  either 
Parly  as  a  result  of  the  Force  Majeure  event. 

(2)  The  Party  affected  by  Force  Majeure  shall  keep  the  other  Party  informed  of 
such  efforts  to  remedy  and  make  reasonable  efforts  to  mitigate  on  a 
continuous  basis  and  shall  provide  written  notice  of  the  resumption  of 
performance  hereunder. 

(3)  Notwithstanding  anything  contrary  to  lire  specifically  stated  in  this  Contract 
no  party  shall  be  relieved  of  its  obligations  under  this  Contract  by  reason  of 
impossibility  of  performance  or  any  other  circumstance  whatsoever  not 
beyond  its  control. 

(4)  Any  Part)'  claiming  cessation  of  the  event  of  Force  Majeure  may,  if  the  other 
party  has  not  served  a  notice  of  resumption  of  performance,  give  notice  to 
the  other  party,  of  cessation  of  such  event,  notifying  the  date  of  alleged 
cessation  and  unless  the  party  to  whom  such  notice  is  given  does  not  dispute 
the  same  within  30  days  of  Ihe  receipt  of  such  notice  the  Force  Majeure 
event  shall  be  deemed  to  have  ceased  to  consequences  thereof  and  shall  be 
deemed  to  have  come  to  an  end  on  the  date  so  notified. 

(5)  The  relief  under  force  Majeure  will  be  calculated  on  the  basis  of  average 
collection  per  day,  arrived  based  on  the  agreed  weekly  remittance.  The 
difference  in  collection  per  day  during  force  majeure  and  average  amount  of 
collection  per  day,  arrived  based  on  the  agreed  weekly  remittance  multiplied 
by  number  of  days  of  force  majeure  will  be  payable  to  the  contractor  . 


(in)  TERMINATION  DI  E  TO  FORCE  MAJEURE: 

If  any  event  of  Force  Majeure  shall  continuously  impede  or  prevent  a  Party’s 
performance  for  longer  than  60  days  from  the  date  of  commencement  of  such  Force 
Majeure  event,  the  parties  shall  decide  through  mutual  consultation,  either  the  terms 
upon  which  to  continue  the  performance  of  this  Contract  or  to  terminate  this 
Contract  by  mutual  consent.  If  the  parties  are  unable  to  agree  on  such  terms  or  to 
terminate  the  Contract  by  mutual  consent  within  90  days  from  the  date  of 
commencement  of  such  Force  Majeure  event,  either  Party  may  issue  a  Notice  to 
terminate  this  Contract, 


fly)  The  Authority  on  behalf  of  the  Authority  is  authorised  specifically  to  settle  claims 
/  _  ,  ~  *  x  for  force  majeure  events. 

"Ci  )  li-! 
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26. 


MATTERS  NON-ARBITRABLE: 


Any  disputes  or  differences  between  the  parties  in  regard  to  (he  matters  covered  under 
Clauses  3,  7.  X.  10,  14,  IX  and  19  shall  be  referred  to  the  Authority,  Project  Implementation 
Unit  /Corridor  Management  Unit  whose  decision  shall  be  final. 

27.  Deleted. 

28.  SEVERABILITY: 

If  any  provision  of  this  Contract  is  prohibited  by  law  or  held  to  be  invalid,  illegal,  or 
unenforceable,  the  remaining  provisions  hereof  shall  not  be  affected,  unless  the  same 
materially  affects  the  performance  of  the  obligation  of  the  parties  under  this  Contract  and 
this  Contract  shall  continue  in  full  force  and  effect  to  the  fullest  extent  possible  as  if  such 
prohibited,  illegal  or  invalid  provision  had  never  constituted  a  part  thereof. 

29.  BREACH: 

Any  breach  of  the  terms  and  conditions  herein  contained  in  this  Contract,  which  may  or 
may  not,  cause  any  financial  loss  to  the  Authority  shall  attract  immediate  unilateral 
termination  of  this  Contract  by  the  Authority,  not  withstanding  anything  contrary  contained 
in  any  of  the  Clauses  in  this  Contract. 

30.  WAIVER: 

Failure  or  neglect  by  either  of  the  Parties  to  enforce  at  any  time  any  of  the  provisions  hereof 
shall  not  be  deemed  to  be  a  waiver  of  the  right.  In  such  an  event,  the  same  shall  neither 
affect  the  validity  of  the  whole  or  any  part  of  this  Contract  nor  prejudice  the  rights  of  Parties 
from  taking  subsequent  action. 


31.  ASSIGNMENT: 

The  Contractor  undertakes  not  to  assign  any  right  and/or  obligation  of  this  Contract  to  any 
other  person  without  prior  consent  of  the  Authority  in  writing. 

32.  DEATIIAVTNDING  I  P: 

If  the  Contractor  being  an  individual/  Proprietary  firm  declared  as  insolvent  or  commit  any 
act  of  insolvency  or  a  partnership  firm  is  dissolved  or  insolvent  or  commits  any  act  of 
insolvency  or  being  a  Cooperative  Socicty/a  Limited  Company  is  ordered  lo  wind  up  by  any 
Court  of  Law  or  makes  arrangements  with  its  creditors  to  wind  up,  the  Contract  shall 
forthwith  stand  terminated  without  prejudice  to  any  other  rights  or  remedies  of  the 
Authority  under  this  Contract. 

33.  ABANDONMENT: 

In  the  event  of  abandonment  of  the  User  Fee  collection  by  the  Contractor,  due  to  his  fault  or 
due  lo  bankruptcy  or  default  or  for  any  other  reason,  the  Authority  shall  be  entitled  to  take 
over  the  User  Fee  Plaza(s).  and  terminate  this  Contract  and  to  continue  the  User  Fee 
collection  in  the  manner  it  deems  lit.  Further,  the  Authority,  in  such  a  situation,  shall  forfeit 
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the  performance  security  furnished  by  the  Contractor  to  adjust  any  dues  or  claims  or 
damages  without  prejudice  to  its  other  rights. 

34.  INDEMNITY: 


The  Contractor  shall  indemnify  the  Authority  and  its  officers,  agents  and  authorized 
representatives  against  all  liabilities,  damages  and  expenses  arising  from  any  claims  for 
damages,  suits,  proceedings,  recoveries,  judgments  or  executions  (including,  but  not  limited 
to  litigation  costs  and  expenses  and  reasonable  User  Fees  of  the  Attorney)  which  may  be 
made  or  recovered  from  the  Authority  by  reason  of  any  acts,  omissions  (whether  negligent 
or  otherwise)  or  due  to  willful  misconduct  of  the  Contractor  including  its  agents,  survivors 
and  personnel. 


35.  TERMINATION: 


( I )  The  Authority  shall  be  entitled  to  terminate  this  Contract  once  the  decision  is  taken 
to  transfer  the  road  section  to  BOT/OMIVTOT/Four  Year  Tolling  Contractor  , 
concessionaire  (reference  clause  2  of  the  contract)  at  any  time  after  giving  notice  to 
the  Contractor  as  under  in  writing  and  in  that  event,  the  Contractor  shall  not  he 
entitled  to  any  claim,  or  any  compensation  whatsoever  on  account  of  such 
termination. 


(2)  flic  Authority  shall  be  entitled  to  terminate  this  Contract  at  any  time  without  assigning  any 
rcason(s)  after  giving  notice  to  the  Contractor  as  under  in  writing  and  in  that  event,  the 
Contractor  shall  not  he  entitled  to  any  claim,  or  any  compensation  whatsoever  on  account  of 
such  termination. 


By  giving  seven  (7)  days  prior  notice  in  writing 


(3)  Notwithstanding  anything  contained  in  clause  (1)  above,  the  Authority  may 
terminate  the  Contract  forthwith  for  breach  or  non-observance  of  any  of  the  terms 
and  conditions  of  this  Contract  or  for  any  misconduct  on  the  part  of  Contractor  or  his 
em p  loy  ee-'s  ta ff'perso n n e  1  or  for  overcharging  of  User  Fee  from  a  user,  or  for 
harassment  of  any  user. 


(4)  The  Authority  shall  be  entitled  to  terminate  this  Contract  for  any  type  of  non- 
compliances  under  provisions  of  this  contract  if  not  rectified  within  a  given  time 
frame. 

(5)  Pre-mature  termination  of  the  contract  at  the  request  of  the  Contractor: 

Within  30  days  of  taking  over  the  fee  plaza,  if  the  Contactor  feels  that  he  has  committed  an  error 
in  assessing  the  realizable  user  fee  at  the  fee  plaza,  he  may  in  writing  request  the  Authority  for 
pre-mature  termination  of  the  contract.  Such  request  of  the  Contractor  is  irreversible  by  the 
Contractor  under  any  circumstances. 


The  Contractor,  even  after  making  such  request,  shall  continue  to  collect  user  fee  at  the  fee  plaza, 
remit  the  agreed  remittances  timely  to  the  Authority  and  comply  with  all  other  terms  and 
conditions  in  accordance  with  this  contract,  till  handing  over  of  the  fee  plaza  to  the  new  agency. 


The  Authority  shall  appropriate  25%  of  the  performance  security  as  mutually  agreed  genuine  pro- 
estimated  compensation  and  damages  payable  to  the  Authority  for  interalia  time,  cost  and  effort  of 
the  Authority.  The  balance  performance  security  shall  be  released  by  the  Authority  within  30  days 
of  handing  over  of  the  fee  plaza  to  the  new  agency. 
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Within  60  days  of  receipt  of  such  request*  the  Authority  may  complete  the  bidding  process  for 
selection  of  new  agency,  select  die  new  agency  and  handover  the  fee  plaza  to  die  new  agency.  For 
avoidance  of  doubt,  NliAI  would  finalize  the  new  agency  as  early  as  possible,  irrespective  of  the 
quotes  of  the  Contractor  and  the  new  agency.  This  Agreement  stands  terminated  automatically  on 
the  date  of  handing  over  of  die  fee  plaza  to  the  new  agency. 

The  existing  Contractor  is  also  eligible  to  bid  at  the  time  of  selection  ency  by  NHAl,  but 

if  he  does  not  takeover  or  leaves  in  between  or  abandons  the  user  fee  collection  work  second  time, 
he  will  be  debarred  from  participating  in  further  bidding  for  user  fee  collection  at  the  same  Fee 
Plaza,  either  directly  in  his  own  name  or  as  a  consortium  or  as  an  associate  or  in  the  name  of  any 
firm  owned  by  him,  for  a  period  of  tw  o  years. 


This  clause  is  non-arbitrable  as  per  Clause  26  of  Agreement 


36.  DECISION  OF  AUTHORITY:  FINAL  AND  BINDING 

Except  where  otherwise  provided  or  specified  in  this  Contract  and  subject  also  to  such 
powers  as  may  be  delegated  by  the  Central  Government  to  any  of  the  specific  official  of  the 
Authority  from  lime  to  time,  any  decision  of  the  Authority  for  the  time  being  on  all 
questions  and  matters  whatsoever  arising  out  of  or  in  relation  to  or  in  connection  with  this 
Contract  or  as  to  the  interpretation  of  any  of  its  conditions  whether  during  the  subsistence  of 
this  Contract  or  at  any  time  thereafter,  shall  be  final  and  binding  on  the  parties  to  this 
Contract. 


37.  INTEGRATED  CON  TRACT: 


This  Contract  represents  and  constitutes  the  enlire  Contract  between  the  Parties  and  shall 
not  be  explained,  modified  or  contradicted  by  any  prior  or  contemporaneous  negotiations, 
representations  or  Contraet(s),  either  written  or  oral  or  minutes  of  any  meeting  (  including 
pre-bid  meeting/s)  or  conference(s)  and  correspondence  between  the  Parties  or  bid 
documents. 

38.  STAMPING  AND  ENGROSSING: 

Within  28  (twenty  eight)  days  from  the  date  of  signing  this  Contract  or  within  such  period 
as  provided  by  the  law  applicable  which  ever  is  shorter,  the  Contractor,  if  required,  shall 
have  the  Contract  engrossed,  have  the  correct  Stamp  Duty  adjudicated  by  the  Inspector 
General  of  Registrations,  New  Delhi  and  return  the  same  duly  signed  and  executed  to  the 
Authority.  It  would  be  the  sole  responsibility  of  the  Contractor  to  comply  with  the 
applicable  laws  in  this  regard.  It  shall  be  noted  that  the  contract  shall  be  signed  at  NHAI  HQ 
at  Delhi. 

If  an  occasion  arises  for  the  Authority  to  pay  for  the  cost  of  stamping  and  engrossing  of  the  Contract 
Agreement,  the  same  shall  be  recovered  from  any  security  deposited  by  die  Contractor  with  the 
Authority  in  respect  of  any  Fee  Plaza. 

39.  AMENDMENT: 

Terms  of  this  Contract  can  be  amended  with  the  mutual  consent  of  both  the  parties.  No 
amendment  or  modification  hereto  shall  be  valid  and  effective  unless  such  modification  or 
amendment  is  agreed  to  in  writing  by  ihe  Parties  and  duly  executed  by  persons  especially 
empowered  in  this  behalf  by  the  respective  Parties. 


M: REDDY 
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IN  WITNESS  WHEREOF  the  parties  hereto  through  their  duly  authorised  representatives  have 
set  their  hands  and  seal  on  the  day,  month  and  year  first  above  mentioned. 


for  and  on  behalf  of 


For  and  on  behalf  of 


(Signature) 

Name:- 

Desig nation:  General  Manager  (CO), 
Place:-  New  Delhi 


(Signature) 

Name:- 

Designation 

Place:- 


In  the  presence  of 

1 .  Signature: 

Name: 

Address: 

2.  Signature: 

Name: 

Address: 

*  Contractor  must  affix  its  scat. 


In  the  presence  of 

I .  Signature: 
Name: 
Address: 

2.  Signature: 
Name: 
Address: 


SCHEDULE  -  I 


USER  FEE  AT  KADTHAL  AT  KM  45.710  FROM  HYDERABAD  -  DINDI 
SECTION  FROM  KM  23.000  -  KM  78.000  OF  NH-765  IN  THE  STATE  OF 
TELANGANA  (UNDER  PIU  HYDERABAD) 


NOTIFICATION  NO.  S.O.  1004(E)  DATED  06.03.2018 
PUBLISHED  IN  OFFICIAL  GAZETTE 


Fee  Rales  applicable  for  year  2019-20  arc  as  under: 


SI  No 

Type  of  vehicles 

Fee  rate 
for 

vehicle 
for  one 
way  trip 

(in 

rupees) 

Fee  rate  for 
vehicles  for 
return  trip 
in  a  day 
(in  rupees) 

Fee  rate  for 
vehicles  for 
monthly  pass 
valid  for  50 
journeys  in  a 
month. 

(in  rupees) 

Fee  for 
commercial 
vehicles 
registered 
in  the 
District 
(in  rupees) 

(1) 

(2) 

(3) 

(4) _ 

(5) 

(6) 

1. 

Car,  Jeep,  Van  or 

Light.  Motor  Vehicle 

40 

55 

1270 

20 

2. 

Light  Commercial 
Vehicle,  Light  Goods 
Vehicle  or  Mini  Bus 

60 

90 

2050 

30 

3. 

Bus  or  Truck  (  up  to 
two  axles) 

130 

195 

4295 

65 

4. 

Commercial  Vehicles 
(three  axles) 

140 

210 

4685 

70 

5 

Heavy  Construction 
Machinery  (IT CM)  or 
EarLh  Moving 
Equipment  (EME)  or 
MulLi  Axle  Vehicle 
(MAV)  (  four  to  six 
axles) 

200 

305 

6735 

100 

6 

Oversized  Vehicles 
(seven  or  more  axles) 

245 

370 

8200 

125 

1 

1.  The  rate  of  monthly  pass  for  local  non  -  commercial  vehicles  shall  be  Rs.  265.00  for  the 
year  2019-20. 

2.  The  fee  rate  mentioned  at  column  6  is  for  single  trip  and  is  applicable  for  commercial  vehicles 
(excluding  vehicle  plying  under  National  Permit),  registered  within  the  District  where  the  fee 
plaza  is  located. 
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SCHEDULE -II 
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Not  Applicable 
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Schedule-  III 

[Reference  clause  12  &13  of  Appendix  -  IV] 
Key  Personnel 


SI  No 

Designali 
on  at 

Plaza 

No. 

per 

lane 

No  per 
shift 
(for  all 
lanes) 

Nos. 

deployed 
per  Plaza 
(for  all 

shifts) 

Essential  Qualification 

1. 

Plaza 

Manager 

1 

(ii)  Degree  in  IT/  Computer  Science/ 
Electronics  &  Communication  or 
MCA  from  tiny  government 
recognized  university;  (or)  Graduate 
in  any  discipline  from  government 
recognized  university,  with  DOE  ACC 
•A'  level  Course;  3  years  BCA;  2 
years  MBA  in  IT  or  equivalent  (1 
year  Diploma/  PG  Diploma  Courses 
are  not  eligible);  and 

(b)  2  years  experience  in  using  semi¬ 
automatic  electronic  fee  collection 
systems 

2 

Security 

Officer 

1 

(a)  Graduate  in  any  discipline  from 
any  government  recognized 

university  with  minimum  10  years 
post-qualification  experience  in 
relevant  field  in  any  government  or 
private  organization  of  repute;  (or) 
Any  Retired  Defence/  Police  Officers 
who  led  a  team,  with  Graduation  in 
any  discipline  from  any  government 
j-ccognized  university;  and 

(b)  experience  of  3  years  as  Security 
Officer  on  similar  assignments 

3 

Accounts 

Officer 

1 

Post-graduate  in  Commerce  or 
Graduate  with  CA/ICWA/SSA  with  5 
years  experience  in  Audit  A; 
Accounts. 

,  J  I .  *'N. 

Note:  At  least  the  Contractor  shall 
have  one  team  of  Key  Personnel, 
meeting  above  requirements,  lor  all 
Fee  Plazas  within  the  jurisdiction  of 
one  Regional  Office,  subject  to 
provision  of  suitable  persons  for  Key 
Personnel  positions  at  that  specific 
Fee  Plaza  for  which  qualification 
requirements  may  be  relaxed  by  RO 
concerned.  There  shall  he  no  change 
in  the  requirements  regarding  ‘'other 
stuff’  specified  in  Schedulc-111  for 
each  Fee  Plaza 

AR  REDDY 
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O  i  l  I  HR  STAFF 


1. 

Shift  In 
charge 

1 

3 

Graduate  in  any  discipline  and  a 
diploma  in  computing  from  a 
recognised  institute  of  repute  with 
minimum  2  years  post 

qualification  experience  in 

relevant  field 

or  retired  defence  personnel  of 
rank  equivalent  to  A  SO.  or  above. 
The  officer  can  be  from 
paramilitary  forces  also  and  the  at 
least  a  diploma  in  computer 
application  or  equivalent  from 
any  govt,  recognized  institute  in 
India 

2. 

Accounta 

nt 

1 

3 

Graduate  in  any  discipline  with 
minimum  5  years  post 

qualification  experience  in  any  in 
any  govt  or.  private  organization 
of  repute 

3. 

Fee 

Collector 

1 

8  (  in 
case  of 
8  lane 
plaza) 

24*4-6(2 

reliever 

per 

shifl)“30 

12th  pass  from  any  recognised 
board  in  India  or  retired  defence 
personnel  with  operational 

knowledge  of  computer. 

4. 

Fee 

Attendant 

l 

8  {  in 
case  of 
8  lane 
plaza) 

24*4-6(2 

reliever 

per 

shifl)=30 

12th  pass  from  any  recognised 
board  in  India  or  retired  defence 
personnel. 

5. 

Barrier 

man 

24-2 

(up&d 

own) 

12 

12th  pass  from  any  recognised 
board  in  India  or  retired  defence 
personnel 

6. 

Channeliz 

cr 

2 

(up&d 

own) 

6 

12th  pass  from  any  recognised 
hoard  in  India  or  retired  defence 
personnel 

7. 

Gun  man 

4 

12 

Retired  defence  personnel  only. 

8. 

F.lectricia 

n 

1 

3 

10th  Standard  pass  from  any 
recognised  board  of  India  with 
knowledge  of  the  relevant  field. 

9. 

Safaiwala 

1 

3 

Fxperience  in  relevant  field. 

10. 

Mali 

1 

11. 

Peon 

1 

3 

8th  standard  pass. 

12. 

Total 

109 

*  The  above  requirement  of  staff  is  for  4  4  lane  plaza.  The  bidder  shall  confirm  the  actual  number 

concerned  Regional  Office  or  Project  Director. 
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Sc  lied  u  1c-  IV 

[Reference  Clause  1.1  (b)  of  Appendix  IV 

FORMAT  FOR  DETAILS  OF  PERSONNEL  TO  BE  DEPLOYED  AT  KADTHAL 
AT  KM  45.710  FROM  HYDERABAD  -  DINDI  SECTION  FROM  KM  23.000 
-  KM  78.000  OF  NH-765  IN  THE  STATE  OF  TELANGANA  (UNDER  PIU 

HYDERABAD) 

(To  he  submitted  after  signing  of  the  contract  to  the  RO  in  ease  of  Key  personnels  and  to  the 
Project  Director  for  other  staffs.) 


Sr. 

No. 

Name  & 

Pei  mane 

Correspon 

Oualificatiou  & 

Recent 

Sped 

Designation 

nt 

Address 

& 

Contact 

No. 

d-ence 

Address  & 
(Contact 

No. 

experience  (self 
attested  copy  of 
certificate  are  to 
he  enclosed} 

Passpor 
t  size 

photo 

men 

sig. 

L 

Plaza  Manager 

2 

Security  Officer 

3 

Accounts 

Officer 

4 

Administrative 

Officer 

5 

Shift  Inch  a  rue 

6 

User  Fee 

Inspectors 

7 

Accountant 

8 

Astt. 

Accountant 

9 

Fee  Collector 

To 

Fee  Attendant 

11 

Barrier  man 

12 

C’hannelizer 

13 

Gun  man 

14 

Electrician 

15 

Safaiuala 

16 

Mali 

17 

Peon 

V.  VI DY 
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Sell  edit  I  e-V 


[Reference  clause  23  (d)  of  Appendix-  IVJ 
MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-A 


Type  of 
Vehicles  as 
per 

notification 

provisions 


CAR,  JEEP, 
VAN  OR 
I  1C .  1 1  'I 
MOTOR 
VEHICLE 


LIGHT 

COMMEKCI 

AL 

VEHICLE, 

LIGHT 

GOODS 

VEHICLE 

OR  MINI 

BUS 


TRUCK  / 
BUS  (TWO 
AXLES) 


THREE 

AXLE 

COM  MERC  I 
AL 

VEHICLES 


HEAVY 
CONSTRI.C 
I  ION 

MACIIINER 
Y  (HCM)  OR 
EARTH 
MOVING 
EQLIPMEN 
T  (EV1E)  OR 
MULTI 
AXLE 
VEHICLE 
(MAV) 
(FOUR  TO 
SIX  AXLES) 


OVERSIZED 
VEHICLES 
(SEVEN  OR 
MORE 
AXLES) 


Amount  of  User 
Fee  collected 
through  Tickets 


Lor  (lie 
month 


Cumula 

-tive 


User  Fee  collected 

Total 

amount 

Total 

amount 

through  Passes 

Collected 

Depositee 

I 

Lor 

the 

month 

Cumula¬ 

Lor  the 

Cumii 

For  the 

Ciinml 

tive 

month 

la-tive 

month 

a-tive 

Schcdulc-V 

(Reference  clause  23  (d)  of  Appendix  - 1  V| 
MONTHLY  USER  FEE  COLLECTION  STATEMENT-  PART-B 


MONTHLY  VEHICLE  PASSING  KKPOK'I 

FOR  THE  MONTH  OF . 

1  No  of 

monthly 
passes 

CAR, 

JHH\ 

VAN  OR 

LIGHT 

MOTOR 

VEHICL 

E 

LIGHT 

COMMERC¬ 

IAL 

VEHICLE. 

LIGHT 

GOODS 

VEHICLE 

OR  MINI 
BUS 

TRUCK 
/  BUS 
(TWO 
AXLES) 

I  THREE 
AXLE 
COMMF. 
RCIAL 
VEHICL 
KS 

HEAVY 

CONSTRUCTION 
MACHINERY 
(HCM)  OR 

EAR  III  MOVING 
EQUIP VII  N'l 
(EMI)  OR 

MULTI  AXLE 

VEHICLE  (MAY) 
(FOUR  TO  SIX 
AXLES) 

OVERSIZE 

D 

VEHICLES 
(SEVEN  OR 
MORE 
AXLES) 

Total 

L 

Type  of 

Vehicles  as 
per 

notification 

CAR, 

JEEP. 

VAN  OR 

LIGHT 

MOTOR 

VEHICL 

E 

Nos 

LIGHT 

COM  MERC 
1AL 

VEHICLE, 
LIGHT 
GOODS 
VEHIC1  1 

OR  MINI 
BUS 

TRUCK 
/  BUS 
(TWO 
AXLES) 

THREE 

AXLE 

COM  ME 

RCIAL 

VEHICL 

F.S 

HEAVY 

CONSTRUCTION 
MACHINERY 
(HCM)  OR 

EARTH  MOVING 
EQUIPMENT 
(FME)  OR 

MULTI  AXLE 

VEHICLE  (MAV) 
(FOUR  TO  SIX 
AXLES) 

OVERSIZE 

D 

VEHICLES 
(SEVEN  OR 
MORE 
AXLES) 

total 

Nos 

Nos 

Nos 

Nos 

Nos 

Nos 

All  types  of 
single  Entry 
{excluding 
Commercial 
vehicle  registered 
in  the  district 
where  the  fee 
plaza  tails) 

Multiple 

entry 

— 

Reusage  of 
Multiple 

Entry  ticket 

Reusage  of 

Monthly 

passes 

Single  Entry 
of 

Commercial 

vehicle 

(excluding 
vehicles  plying 
under  lur.iunjl 
permit) 

registered  in 
the  district 
where  the  fee 
plaza  falls 

Exempted 

etc. 

Grand  T  otal 

v  viSaSAGAB  REDDY 

Individual 
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Schedule-  VI 

(Format  of  Bank  Guarantee) 


(Reference  Clause  2.18.1) 

Format  for  Bank  Guarantee  for  Performance  Security 


BANK  GUARANTEE  FOR  PERFORMANCE  SECURITY 
To 

National  Highways  Authority  of  India 


In  consideration  of ‘‘National  Highways  Authority  of  India  (NHAJ)”  (hereinafter  referred  as  the 
“Client'',  which  expression  shall,  unless  repugnant  to  the  context  or  meaning  thereof  include  its 

successors,  administrators  and  assigns)  having  awarded  to  M/s  . 

Having  its  office  at  .  (Hereinafter  referred  to  as  the  “Contractor”  which 

expression  shall  repugnant  to  the  context  or  meaning  thereof,  include  its  successors,  administrators* 

executors  and  assigns),  a  contract  by  issue  of  Client’s  Fetter  of  Acceptance  No . 

dated . and  the  same  having  been  unequivocally  accepted  by  the  Contractor,  resulting  in  a 

Contract  valued  at  Rs . /-  (Rupees  . )  excluding  Service  Tax  for 

“ . ”  (Hereinafter  called  the  “Contract”),  and  the  Contractor  having  agreed  to 

furnish  a  Bank  Guarantee  to  the  Client  as  “Performance  Security  as  stipulated  by  the  Client  in  the 

said  contract  for  performance  of  the  above  Contract  amounting  to  Rs . /-  (Rupees 

. )• 


We, . having  registered  office  at . and  branch  at . 

a  body  regislered/consliluled  under  the  . (hereinafter  referred  to  as  the  Bank), 

which  expression  shall,  unless  repugnant  to  the  context  or  meaning  thereof,  include  its  successors, 
administrators,  executors  and  assigns)  do  hereby  guarantee  and  undertake  to  pay  the  Client 
immediately  on  demand,  without  any  deductions,  set-off  or  counterclaim  whatsoever,  any  or,  all 

money  payable  by  the  Contractor  to  the  extent  of  Rs . (Rupees . ) 

as  aforesaid  at  any  time  up  to . without  any  demur,  reservation,  contest,  recourse, 

cavil,  arguments  or  protest  and/or  without  any  reference  to  or  enquiry  from  the  Contractor  and 
without  your  needing  to  prove  or  show  grounds  or  reasons  for  your  demand  for  the  sum  specified 
therein.  Any  such  demand  made  by  the  client  on  the  bank  shall  be  conclusive  and  binding 
notwithstanding  any  difference  between  the  Client  and  the  Contractor  or  any  dispute  pending 
before  any  Court,  Tribunal  ,  Arbitrator  or  any  other  authority.  We  agree  that  the  Guarantee  herein 
contained  shall  he  irrevocable  and  shall  continue  to  be  enforceable  till  the  Client  discharges  this 
guarantee. 


The  Client  shall  have  the  fullest  liberty  without  affecting  in  any  way  the  liability  of  the  Bank  under 
this  Guarantee,  from  time  to  time  to  vary'  or  to  extend  the  time  for  performance  of  the  contract  by 
the  Contractor.  The  Client  shall  have  the  fullest  liberty'  without  affecting  this  guarantee,  to 
postpone  from  time  to  time  the  exercise  of  any  powers  vested  in  them  or  of  any  light  which  they 
might  have  against  the  Contractor  and  to  exercise  the  same  at  any  time  in  any  manner,  and  either  to 
enforce  or  to  forbear  to  enforce  any  covenants,  contained  or  implied,  in  the  Contract  between  the 
Client  and  the  Contractor  any  other  course  or  remedy  or  security  available  to  the  Client.  The 
Bank  shall  not  be  relieved  of  its  obligations  under  these  presents  by  any  exercise  by  the  Client  of  its 
liberty  with  reference  to  the  matters  aforesaid  or  any  of  them  or  by  reason  of  any  other  act  or 
forbearance  or  other  acts  of  omission  or  commission  on  the  part  of  the  Client  or  any  other 
indulgence  shown  by  the  Client  or  by  any  other  matter  or  thing  whatsoever  which  under  law  would 
but  for  this  provision  have  the  effect  of  relieving  the  Bank. 


The  Bank  also  agrees  that  the  Client  at  its  option  shall  be  entitled  to  enforce  this  Guarantee  against 
the  Bank  as  a  principal  debtor,  in  the  first  instance  without  proceeding  against  the  Contractor  and 
notwithstanding  any  security  or  other  guarantee  that  the  Client  may  have  in  relation  to  the 
Contractor’s  liabilities. 

Any  demand  shall  be  deemed  to  be  served,  if  delivered  by  hand,  when  left  at  the  property  address 
for  service;  and  if  given  or  made  by  pre-paid  registered  post  or  facsimile  transmission,  on  receipt. 

Any  waivers,  extensions  of  time  or  other  forbearance  given  or  variations  required  under  the 
Contract  or  any  invalidity,  unenforceability  or  illegality  of  the  whole  or  any  part  of  the  contract  or 
rights  or  any  Party  thereto  or  amendment  or  other  modifications  of  the  Contract,  or  any  other  fact, 
circumstances,  provision  of  statute  of  law  which  might  entitle  the  Bank  to  be  released  in  whole  or 
in  part  from  its  undertaking,  whether  in  the  knowledge  of  the  Bank  or  not  or  whether  notified  to  the 
Bank  or  not.  shall  not  in  any  way  release  the  Bank  from  its  obligations  under  this  Bank  Guarantee. 


"The  guarantee  shall  also  be  operatable  at  our . branch  ai  .  from  whom, 

confirmation  regarding  flic  issue  of  this  guarantee  or  extension/  renewal  thereof  shall  be  made 
available  on  demand.  In  the  contingency  of  this  guarantee  being  invoked  and  payment  thereunder 
claimed,  the  said  branch  shall  accept  such  invocation  letter  and  make  payment  of  amounts  so 
demanded  under  the  said  invocation*’ 


“The  guarantor/bank  hereby  confirms  that  it  is  on  the  SFMS  (Structural  Finance  Messaging 
System)  platform  &  shall  invariably  send  an  advice  of  this  Bank  Guarantee  to  the  designated  bank 
of  NHAI  after  obtaining  details  thereof  from  NHAI.’’ 

Notwithstanding  anything  contained  herein, 

(a)  Our  liability  under  this  Bank  Guarantee  is  limited  to  Rs . 

(Rupees  . )  and  it  shall  remain  in  force  up  to  and  including .  and 

shall  be  extended  from  time  to  Lime  for  such  period  as  may  be  desired  by  the  client  in 
whose  favor  this  guarantee  has  been  issued. 

(b)  This  Bank  Guarantee  shall  be  valid  up  to . 

(c)  We  are  liable  to  pay  the  guaranteed  amount  or  any  part  thereof  under  this  Bank  Guarantee 
Only  and  only  if  your  serve  upon  as  a  written  claim  or  demand  on  or  before 
. (dale  of  expiry  of  Guarantee). 


(Signature  of  the  Authorised  official) 


(Name  &  Designation  with  Bank  Stamp) 

NOTE: 

(i)  The  hank  guarantee (s)  contains  the  name,  designation  and  code  number  of  the 
officer(s)  signing  the  guarantee(s). 

00  Vie  address ,  telephone  no.  and  other  details  oj  the  Head  Office  of  the  Bankas  well  as  of 
issuing  branch  should  be  mentioned  on  the  covering  letter  of  issuing  Branch. 

(Hi)  The  bank  guarantee  for  Rs.  10,000  and  above  is  signed  by  at  least  two  officials  (or  as 
per  the  norms  prescribed  by  the  RBI  in  this  regard). 
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Schedule  VII 


FORM  Oh  LETTER  OF  ACCEPTANCE  (LO.4) 

No:  Date: 


Sub:  Col  lection  of  User  Fee  by  the  fee  collecting  agency  selected  on  the  basis  of  competitive 
bidding  at  [•]  fee  plaza  (near  |*|  )located  at  km.  [•]  on  km.  [•]  to  km.  [•]  ([-^section  of 
National  Highway  [•]  in  the  Slate  of  [•]  (hereinafter  referred  to  as  the  said  section  of  the 
National  Highway). 

Ref:  Your  offer  dated  [•]  submitted  pursuant  to  the  referred  notice 


Dear  Sir, 


Your  Bid  quoting  an  Annual  Remittance  of  Rs. _ (Rupees _ )  for  engagement 

as  the  user  fee  collecting  agency  for  collection  of  User  Fee  on  the  basis  of  competitive  bidding  at 
Km.  |*|  [•]  fee  plaza  (near  [•])  for  the  section  from  km.  |*|  to  km.  |*|  1*1)  of  National  Highway  No. 
[•]  in  the  slate  of  | •  |  (hereinafter  referred  to  as  the  said  section  of  the  National  Highway)  has  been 
accepted  by  the  competent  authority  of  the  NHAI  on  the  terms  and  conditions  of  Contract  forming 
part  of  the  Bidding  Documents. 

You  arc  required  to  submit  a  Performance  Security  within  1  (Screen)  days  as  per 
Clause  2.10.1. 

The  Bid  Security  shall  be  forfeited  by  the  Authority,  in  case  you  fail  within  the  specified  period  to 
furnish  the  required  Performance  Security.  You  shall  also  he  required  to  sign  the  contract  within  3 
( Three. )  days  from  the  date  of  receipt  of  the  Performance  Security  and  after  signing  the  contract, 
successful  bidder  shall  take  over  the  fee  plaza  and  start  the  fee  collection  within  2 (Two)  days  of 
signing  the  contract  agreement,  on  failure  to  do  so,  the  entire  Performance  Security  including  Bid 
Security  and  bank  guarantee  shall  be  liable  to  be  forfeited  and  invoked.  In  the  event  of  your  failure 
to  submit  the  Performance  Security,  the  Letter  of  Acceptance  for  award  of  contract  in  your  favour 
shall  automatically  be  terminated  without  further  notice.  In  such  a  case,  your  engagement  shall 
forthwith  automatically  stand  terminated  and  thereupon,  without  prejudice  to  any  other  rights  and 
remedies  of  the  Authority,  the  Authority  shall  be  entitled  to  appoint  another  Contractor  at  your  risk 
as  to  costs  and  consequences. 

Please  convey  your  unconditional  acceptance  by  signing  on  the  original  of  this  letter  as  per  Clause 
(3.3.5)  and  submit  the  required  Performance  Security  within  the  specified  period  so  that  the 
Contract  could  be  signed  within  the  specified  period. 


Thanking  you. 


Yours  faithfully 
•» 

For  National  Highways  Authority  of  India 


V  V 1 r  Y A 5 A n A  R REDDY 
in  Ji  tdual 


(Signature) 


Name:- 

Designation:  GM  (CO) 

Place:-  &  Dated 

Accepted  unconditionally  including  the  draft  oftlic  contract. 

(Signature)** 

Namc:- 

Name  of  the  regd.  partnership  firm/company/limited  company/co-operative  society/proprietary 
firm/individual  (whichever  is  applicable). 

Designation: 

ftlace:- 

Dated:- 


*  Please  affix  common  seal. 


Schedule- VIII 


\y* 


Sample  calculation  of  Revised  Remittance  as  per  Clause-  5(b) 

S. 

No. 

Category  of  Vehicle 

Proportion  (%)  ot  contribution 
in  APC  of  different  categories 
of  vehicles  (refer  Clause  1.1.3 
of  RFP) 

User  fee  rates 
given  in  the  bid 
(for  single 
journey)  (Rs.) 

Revised 
Ratos  (for 
single 
journey) 
(Rs.) 

%  increase  in 
revised  rates 
over  the  rates  in 
the  bid(6=(5- 
4}*  100/4] 

1 

2 

3 

4 

5 

6 

1 

Car/ Jeep/ Van 

7 

40 

50 

25.00 

2 

LCV  /LGV  or  Mini  Bus 

4 

80 

100 

25.00 

3 

Truck  Bus  (2  Axle) 

22 

160 

200 

25.00 

4 

3-Axle  Commercial 

Vehicle 

36 

160 

200 

25.00 

5 

HCM  /  EME /  MAV  (4-6 
Axle) 

31 

325 

345 

6.15 

6 

OSV  (7  or  more  axle) 

0 

160 

200 

25.000 

Total 

100 

Percentage  increase  in 
remittance 


TCol.  6  x  col.  3/100 


19.16% 
(rounding 
upto  2 
decimals) 


2  Original  weekly 
remittance= 


Rs.  13.80.822 /- 


Revised  weekly 
remittance= 


S.  No.1 

S.  No.  2  x  -  +  1 

100 


=  Rs. 

16,45.356/- 


Scheil  ii  Ie- IX 


Format  for  Placard  at  each  Fee  Both 

(English,  Hindi  &  Vernacular  Languages) 


Welcome  to  Fee  Plaza  (Name  &  Address) 


At  this  fee  plaza,  we  behave  courteously;  we  charge  as  per 
rates  approved  (no  overcharging);  we  return  exact  change  and 
do  not  give  packets  of  namkeen,  wafers,  etc. 


In  case  you  notice  any  irregularities  by  the  fee  collection  contractor  of  this  fee  plaza, 
please  contact: 


Name,  Project  Director,  NIIAI,  Mobile  No . 

In  case  PD  docs  not  lift  the  phone,  please  contact: 
Name,  CGM  /  RO,  NHAI,  Mobile  No . 


Thank  you.  We  wish  you  a  sale  and  comfortable  journey. 


STTTcffar  TI*<5ta  TT3RTT*t 

3*k  TOrairf  ^nUcPT) 

National  Highways  Authority  of  India 

(Ministry  of  Road  Transport  &  Highways) 

Sfcfal  apufapr  -  /  Regional  Office -Hyderabad 

JifSra,  viTrT  spi  vrmrfiw  tov  >r¥^t  mfc  ta*.  vp*  sr.3.  tskt  ffrc^r,  Im'rra-sooast,  aW'iMi 

NHAI  /  RO  -  H  Y  Carrpus'  Road  NaJ,  Banjp^^  ^^.^^.Tctanga-w 


I  E-mail :  rohyderabad@nhai.ort 
I  Website :  www.nhal.org 


To 

Project  Director 

National  Highway  Authority  of  India, 

PIU -Hyderabad 
D.  No. 331  /2RT,2nd  Floor 
P.S  Nagar,Masab  Tank 
Hyderabad-500057 

Sub:  NHAl-RO -Hyderabad-  Revision  of  User  Fee  for  the  year  2019-20  for  the  stretches 
developed  as  public  funded  projects  in  the  state  of  Telangana  and  is  under  tolling  on 
the  basis  of  the  provisions  of  Fee  Rules,  2008  w.e.f  01.04.2019-user  fee  rates  for 
Kadthal  Toll  plaza-  Reg., 

Ref:  1.  NHAI/Policy  Guidelines/Modification  in  Delegation  of  Powers/2018,  Policy 
No.17.6.9,  Dated  13th  March  2018. 

2. PD,  PIU-Hyderabad  Ir.  no.  NHAI/PIU-HYD/NH-765/Hyd-Dindi/Toll  Rates/2019  /  287, 
Dt:18.03.2019. 

Sir, 

The  approved  revised  user  fee  rates  for  above  mentioned  section  to  be  applicable 
w.e.f  01.04.2019  to  31.03.2020  at  Kadthal  Toll  Plaza  are  as  under. 

Kadthal  Fee  Plaza  at  Km  45.710  in  Mahabubnagar  Dist.  Section  of  Hyderabad  to  Dindi 
from  Km.  23.000  to  Km  78.000  on  NH-765  in  the  state  of  Telangana  for  the  length  of  55.000 
kms. 


1!SL*L 


Category  of  vehicles 

Fee  for 
single 
journey 
(In  Rs) 

Fee  for 
return 
journey 
within  a 
day 
(In  Rs) 

Fee  for 
monthly 
pass  for  50 
single 
journeys  in 
a  month 
(In  Rs) 

Fee  for  single 
journey  for  the 
commercial  vehicles 
registered  within 
the  district  of  fee 
plaza 
(In  Rs) 

Car,  Jeep,  Van  or  Light  Motor  Vehicle 

40 

55 

1270 

20 

Light  Commercial  Vehicle,  Light  Goods 
Vehicle  or  Mini  Bus 

60 

90 

2050 

30 

Bus  or  Truck  (  Two  Axles) 

130 

195 

4295 

65 

Three-axle  commercial  vehicles 

140 

210 

4685 

70 

HCM  or  EME  or  MAV  (four  to  six) 

200 

305 

6735 

100 

Oversized  Vehicles  (seven  or  more 
axles) 

245 

370 

8200 

125 

The  above  mentioned  user  fee  rates  for  the  year  2019-20  have  been  calculated  in 
provisions  of  the  2008  Amended  Fee  Rules  &  based  on  the  following  details. 


ML 

«f? fafte  Tjrnforo  :  3t-5  TTcf  6,  twz T-10,  4dU«N,  fiTFcfr  -  110  075,  :  91  -11-25074100/200 

Corporate  Office:  G-5  &  6,  Sector  - 10,  Dwarka,  New  Delhi  - 110  075,  Phone :  91  - 11  -  25^)741  (H )  /  200 

individual 


Date:  25.03.2019 


Page::2:: 

NHAl/RO-HYD/Kadthal-  Revision  of  Rates  <l9-20)/2019/  2858 


S.No 

Details 

Particulars 

Length  (in  KM) 

1 

Road  Length 

(Kms) 

Road  Length  (  excluding  length  of  by  pass,  if  any) 

55.000 

Structures  on  Road  Length 

0.00 

Net  Road  Length  without  structures  >60m 

55.00 

2 

Bypass  Length 
(Kms) 

Length  of  the  bypass  costing  more  than  Rs  10  crores 

0.00 

Structure  on  Bypass  Length 

0.00 

Net  Bypass  Length  without  structures>60m 

6.00 

3 

Structure 

Length  (Kms) 

Total  length  of  Structure  >60m  (on  Road  &  By  pass) 

0.00 

Converted  equivalent  road  length  for  structures 
>60m 

0.00 

4 

Equivalent  Tollable  Road  Length 

55.00 

3.  The  rates  for  monthly  passes  applicable  for  local  non-commercial  vehicle  residing 
within  a  distance  of  20  Km  from  the  above  toll  plaza  for  the  year  2019-20  shall  be  Rs.265/- 
subject  to  revision  every  year  as  per  the 

4.  It  is  further  to  clarify  that  as  per  user  fee  notification,  the  concessionaire  shall  Issue 
50  or  more  one  way  tickets  at  a  discounted  rate  equivalent  to  2/3rdof  the  fee  payable  during 
the  period  of  one  month  from  the  date  of  payment  of  fee.  The  amount  indicated  above  for 
monthly  pass  for  50  trips.  However,  if  any  person  asks  more  than  50  trips  during  a  period  of 
one  month,  the  concessionaire  shall  be  required  to  issue  such  tickets  at  a  discounted  rate  as 
above  [i.e  if  60  trips  are  asked  in  a  month  by  any  person  for  a  car  (in  case  of  Kadthal  toll 
plaza),  the  amount  is  60*38.07  (pre  rounded  fee  for  single  trip)  x  2/3  =  1522.8  rounded  to 
Rs.1525/-]  Necessary  action  may  please  be  taken  accordingly. 

5.  Detailed  calculation  sheet  is  also  enclosed  herewith,  so  that,  the  above  rates  may  be 
rechecked  at  your  end  before  implementation.  In  case,  any  discrepancy  is  found,  the  same 
may  immediately  be  Informed  to  Regional  office,  NHAI,  Hyderabad. 

6.  Please  confirm  after  its  implementation  and  copy  of  advertisement  for 
commencement  of  revised  user  fee  may  also  be  provided  to  this  office  and  CO  Division  at 
NHAI,  HQ, 


7.  Further^  the  approval  communicated  Is  for  the  rates  &  tollable  length  as  specified  in 
the  original  fee  notifications  S.O  No.  2783(D),  Dt:  08.08.2016.  PD  is  requested  to  obtain  & 
furnish  the  revised  proposal  for  publication  of  fee  notifications  for  the  subject  toll  plazas 
after  inclusion  of  the  4  lane  stretches 


Sr  'f  • 


Yours  faithfully. 


Enel:  As  above, 


(V.  N^/nani) 
General  Manager(Tech.) 
for  Regional  Officer 

Copy  to: 

(i)  GM  (CO)  -  Division,  NHAI,  HQ,  New  Delhi  for  information. 

(ii)  GM  (Elect)  -  Shri  Deepak  Saxena  for  updation  data  in  TIS. 

(Ill)  COO  (IHMCL)  -  Shri  K.  Vaideesh  Subbaraj  for  necessary  action  for  updating  the  data  in  ETC 
transaction. 

(1v)  M/s  Sahakar  Global  Ltd.,  Unit  No.  B-110,  1*  Floor,  Bldg  No.  6,  Kanakia  space, 
Western  Edge  II,  Village  Magathane,  Dattapada  Road,  W.E  Highway,  Borivalll  (E), 

*>A  Mumbai-400066,  Email:  admin®sahakarglobal.com. 


V.  VIDYASAGAR  REDDY 
Individual 


^tc  3^104/99 


KlXil).  NO.  n.  I ,.-330(14/99 


3lRcT  S,  4l9lM«l 

(L he  (Baxette  of-Jndia 

3^  yn  i  sm  i  jij  i 

E  X  T  RA  O  R  D  IN  A  R  Y 

TTT  II — yus  3 — 3*1- <3 us  iiii 

PART  II — Section  3 — Sub-section  (ii) 

TJTtaTT  ^  STTfaM 

_ _ 10  Itl  lSI I I  I)  by  AUTHORITY _ 

TT.  S97)  T?  ftwft,  TTPTcTTT,  TT3  6,  201fi/*4.rHH  15,  1939 

No.  8971 _ NEW  DELHI,  TUESDAY,  MARCH  6,  2018/PHALGUNA  IS,  1939 _ 

tfst*  3fir  Tfn^nr 

6  TTT,  2018 

^T.3?r.  1004(«T) — tr:,  *.r{pi  v^\r  ^  vrTtffa  rpppi  TrtiTTTT  19Q8  (1988  tt  68)  -B* 

TFT  1 1  T  TT^t  #  <ll  -Hlr=r  *FW  f>  TTT  ^  TprTTT^  W'HP-I  ft-  tR^JTTT  WTI  «|.  HI.  2573  (iT), 

^TT^TT  1 1 .08.2017  5FT  TWiT  ?|>T  if  rr^TT  -m-N  TTT  765  (TTT)  %  23.000  T  108.800  (fftmrre 
*T trrr )  tt tt  ttht  sirrrft*  rrjftr  * :  jpim  (f%n  iw  wtj  'mfiftmr  ?*gi  «i«r  &)  tt  mTmi  t; 

t^tt  h-  +T*  t,  n^nr  a  ji * i  n if  t  gvrf,  -tt4t  ttt,  tttftt  *fF  *pr'r  t  iTTG  t  f%t»  qwp  4  %^r 
^  o^P7  *  ruir  srfirf^m  1956  (1956  tt  48)  £r  tft  9  tft  tft  sTfTTT  tt  ttr  t*t  ^tt  ^rr.TTT.f^.  838  (tf), 
<11 'N  5  1‘Muir  2008  STO  >\$ It  *MH  *i  !fpr  (TT  TT  H4UhU|  nr  i.hjsju,)  Rtt.  2008  TTirr  £  3?tT 
tt.tt.R-, 950  (3T),  TFPT  3  Rhh<,  2010,  tt.tt.R.  15  (afl,  tt*pt  12  ttt*t.  2011.  #r  tt.tt.R.  756  (iT),  Trfna  12 
ir=£TT,  2011,  TT.TT.ft.  778  (3T),  Tlfhr  16  Rtfp\  2013,  TT.TT.R.  26  (3T),  TT*F7  16  jRcpT,  2014,  TT.TT.R.  831 
(if),  tp*tt  21  ttff.  2014,  -t.tt.R.  02  (*).  tWttt  29  frw,  2014,  tT.tt.R.  220  (ar),  23  TFT,  2015, 

tt.tt.R.  585  (3T),  tRft  08  ^r.  2016,  TT.-tT.R.  11i4(3r),  tfpi  02  frw  2016  m  t-.tt.R.  248(3T)  tRRt  14 
tft.  2017  TFT  ttcft  tTF  £; 

377T:  mt,  VdR  *ftiv.  tttt-tht  t*-  TPTT-^rr^pr  ■'i  jni4  =rr  a-T^TTW  n^j-  Rqn_ 

2008  (fjPT  U m  TTT  "T7F  R'4H"  ipp  t)  T  Rtt  3  t  TfeT  ^PJ  *  4^14  1956  (1956  W 

48)  #  UTT-  7  STTT  TT7P7  JlT-t  H  I  TT  W1«T  ^tt  :jfF  arfa^Hi  JpS’TT  TT.TT.R.  2793  (3T),  TT^RJ  08.08.2016  (TTi4 
^  +  ,;  T  W  T)  TT  TfiTTiTT  T»PT  fir,  TrRTTTI  rTR  ^  r-jjfa  vl  .Ji;l|4  765  T  23.000  fT.TT.  T  108.800  f%.lfr.  TT 

oTTTT?  A  Rfl  PT^PT  w-  T^T  ah^  T%<T  2  TT  T  TT^TT  T  TTTIT  %  R|*r  .ft-  Ttf^ft  1  T.  TT<t  (1 )  rf  Rftfjg  WTT  T 
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*rp  'T'  m?'+;  ft  fw  T^rt  85.800  Wr  hiM  t  f  pp  (2)  n  3tt>jf-  p  (f##  ft#  fit  tstet  " 

«rtTR  5T"  •+•<?!  FFT  f)  T  80%  ft  P  FT  ^pF  T<rft  ^  HF  vrfFFPT  FT  W  3rf#FTfrqt  F  HH3PT  #  «"FFT 

T  HIPF  H  TF  pF  FT  FTT^FT  FT#  F  f$TTT  FlftlfF  Fvff  %,  PTF: 


FlfMt  1 


4T?JH  +!  !TFTf 

'FT8TTT  p  2007-08  F  fr"r  vf#  f%.#T.  ?p7F  #  FTUTT 
i>  (PTT#) 

(1) 

(2) 

FTT.  #tF,  #F  F  PF  FIT^  <Hp 

0.65 

PF  «1  Rl 4  F  4  Ip,  PF  FTF  FTP  FTP  FW  f « #  4 4 

1.05 

FF  FI  jJF  (FT  «^t  FT#) 

2.20 

flF  FT7?  4  1  j'j  I  FTp 

2.40 

'FI7#  #f#FfTJ  HSftFfr  (p.#*.p.)  F  ?'F  l#p  W‘  ( 
f  P.i)  «  Fjn^tF  FTP  Ip.TTft.)  (FTT  FTH) 

3.45 

P  >TFT  FT  FTP  (FTF  FT  arfft  f  ?.[•#  MH) 


4.20 


1 .  HH  TTF  FTTrTF  pF,  SJTF  rv  mi  FT,  tr#  *pF  ’FF  F  fp  RR'Ra  FTF  #T  t#FT  FT!  ?E[  Sril’H 

j$T  FFF  #Mi: 


V(p  HI  Jll  F~  P-FTF  (##  .l) 

"JFt  (  frl4|dr  if)  t#FF. 
H'1  JpF  FFF  % 

P  f#ra  FT  ST-T-:  TIFF  ^ 

PfPFT  if  ffft  FF  FFTF,  45.710 

55.000 

3 TP  FTT>ir'  1  #  jRAfRtf  aiTVTT 

fFFt 

PT  P  60  % 

30.800 

in  n-  r~\  r*-v 

H^«I*DK  T«M  4  +HR'i<4  HF  F  TFT, 

S’.'i v  rm«  i  1  h  xdlm  'g-i  m  vj i - 

101.450  T%#T 

FTT  FT  60  % 

2.  fP  FT  WIT  Tt#F  PP,  ^-FTfr^FF  'PrPT  F  fp  Fsfrf.F  fFT  7T  sftr  F7  TTF  PRl  #  vf  i,  f pjrfteT  ?pr 

ft  T#  if  ft  p?T  #T.  FTT  f#TT  FI  2017-18  F  ftp  Frf#F  245.00/-  P~T  (ft  rf  pFfTF  W  HIM)  pff 

*i;  TTpT  ’TUF  spF  (F7”  FT  FFSTTUf  3^-  HCpl)  Rff,  2008  F  TT#  F  F**M  *  FT#  !F#F  FF  FSTTP  f%41 
FTPT  I 

3.  \  ImFHmT  FIP  F  FfTTF-iT  p  WT  RfclR-RjF  FT  FT  F-ft  %TT  -H  |in[  I ,  FTP: 


TIFF  "n#?! 

PFTF  PFTFT  FTFT3Tf  ft 
Ff^FFFFPT 

RfpnFFT  ft  pf# 

FFFTF7T  FTFT  F  1  rt 1 1  !pF  P  P 
pi 

FT 

7T^~7T  Tjrpj  n  •!  ^Ti 

FFP  P  FFTFt  4.  Rtt  fP 
»fFfTFt&TP  FT-f#?l^ 

TP 

FFTF  f*  F^F  F  p.  HH 

4.  I#ra  f5r%  M  i-pF  j\ I  FTFT  ?  FT  f#TF  #  tTIFH  FTftrftqF  FTP  (F^PT  F#TTT  F  F*Jr?  FT  7#  FTP#  FT 
TOFT)  F  FF  spF  FT  #cfT  F  F>*7  FTP  F  fp  f#urfP  SJP  FT  50%  PTT  F9T#  F  ##  qTftrf*FF  4*pT  F  FTTDT  F 
f#TTr  Fli  FT#F  TTi  W  fFFFF  FT  FFFW  F  fTT  i 

5.  F  F#FF  FTP  3PT#t  «Pjft  F  Rtfffp  FfP  'FT  ft  3%  fHTF  rffF  F  PT  f3TT  PT  FT%  FTFF  FFFT 

FTFTF  F'TFT  VVT#  «##■  FT  f#T  3rRhP  FT  F  FT  fTT  FTP  P  F^TF  » |-g|H  *\  #  F#9T  FF#  F  f#TT  9pF,  H  fl3«r  tp?fr  FT 
TT#r  k  Fff#F  FTPT  F %tt  pjrj  sf^f,  F  P  TJFI  F  FFP  »pF  P  TFT  PTT  affr  F#  FPit  W  FT  PFp 

FT#  fl  -IF  FF  pirf#  Fff  PTT  P  P  T%  5#  FlfFF  Tip  #  brf&F  FTT  FT  pT  F^f  TPT  FPr 

6.  F#FF  Ftp  I  ft  F#T,  PF  fp  3T^F  FTT,  ^T-FR  FTPf  fl  ##t,  fRf  #TT.  FFfPF  PF  3T|ff  F#F  F4t 

FftvTTFFT  fpirf  #  'if-  Hi'ji  Ff  *F  airjfiM  pfr  i 

(# 
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7.  ^fr  frnfr  T  Run  12  *■  Jppnr.  ?mr^f  lit  P".  yj wf.  Tr  tf  <*r  tr-jf^  ftr  t-ttjt  i 

8.  3PT7  •'tiP  J- 1  - 1  if  nni  -  iR-  Rm  airar  2007-08  %  Pr;  sR  R*vf*ft«  vi^  €i  'jpfenr  %  attw  if,  'iif-H 

■’-fl^ffi  ft  %t7  grrn  TFTlW  fpr  #7  <£)  n^rr  Vllfil^^r  ^PT  ^Tt  4t  TT  FT  4T  T^rt  %  yRIP  TT  <fl 

*n,|.Jf  4<  3>p  ftwr  ?r  f^w  5  T  si^.iif  «cfrr;  ffrr  ’re  ti$mrT  %rr  ^toti  stintt  afk  ~«rnfN'  '4m% 

i tt  ^r  vttNt  T^rnrr  «rnnrri 

9.  r?r  mP  ii^hi  ft  arrpnt^r  t^-Thm  tw  340.00  *nj  *n  ft  'jJRu  wi  t  mP-lh  ?r  jrsm  £  ttTR.  *jf^ 

■JT^r,  ^-wnlw  TTcrsrf wth  # wt£  3nff  fa.qn*tm  3r4t  ’jf  f%n;  ttth  vHt  ft  ffHH  ’j^k? r  *npr 

TT  WTJ  tr  3TfggP>1  PW  SITRITI  UTf^Tir  'TFT  W  %7  40  ’,  4TtM  *JT^.  f,  lrfH7  f  ft  H  fklff  FTT 

•J  ;U4|I  4:  *  ffhlr!  iimr  ft  TTpt"  fTT  3TR  %  «JR  <?  <||U  t»rR  yp^r  f5,  5ff  Mi! 4.^  40%  T?  k*T  3TfW  ^jr  Tvfi 
ttw  %  N*(riK  tth  cjt^H  r\' )  trr  ftyr^PT  (ttt  --  ni  i 

T%r1T  TRT,  5TTJrP 

[T.  *t.  '4  !7  7  y  7 130 13/804/  *frafr/16-17/  ^Wr-^Ml-;-  ifff] 

MINISTRY  OK  ROAD  TRANSPORT  AND  HIGHWAYS 
NOTIFICATION 

New  Delhi,  the  6*  March  2018 

S.O.  I004i  I1'.). — Whereas  by  notification  of  the  Government  of  India  in  the  Ministry  of  Road  Transport  and 
Highways  number  S.O.  2573(H)  dated  1 1.08.2017,  issued  under  section  1 1  of  the  National  Highways  Authority  of  India 
Act.  1988  (68  ol  1988),  die  Central  Government  has  entrusted  the  stretch  from  km  23.000  to  km  1 08  5 00  {Hyderabad  to 
Hindi)  ol  National  Highway  No.  765  (New)  in  the  Stale  of  Telangana  to  the  National  Highways  Authority  of  India 
(hereinafter  referred  in  as  the  ‘Authority"); 

And  whereas,  the  Central  Government,  in  exercise  of  the  powers  conferred  by  section  9  of  the  National 
Highways  Act.  1956  (48  of  1956)  has  framed  the  National  Highways  Kce  (Determination  of  Rales  and  Collection)  Rules. 
2008.  vide  G.S.R.  8.18  <H)  dated  the  5 h  Dec.  2008,  and  amended  vide  G  .S  R  950(E)  dated  3rd  December.  2010,  G.S.R 
15(B)  dated  12th  January.  2011,  G.S.R  756(1'.)  dated  12*  October. 20 1 1  and  G.S.R  778  (K)  dated  16"  December, 201 2. 
G.S.R  26(H)  dated  16*  January.  2014.  G.S.R  831(H)  dated  21*  November, 20 14,  GSR  02IE)  Dt  29,h  December  2014. 
G.S.R  220(E)  dated  23rd  March.  2015,  G.S.R  585(E)  dated  08th  June,  2016.  G.S.R  1 1  I4iH)  dated  02nd  Decemlser,  201 6 
and  G.S.R  248(1',)  dated  I4L  March,  2017  for  collection  of  fee  for  use  of  sections  of  national  highways,  permanent 
bridges,  bypasses  and  tunnels; 

Now.  therefore,  in  exercise  of  the  powers  conferred  by  section  7  of  tire  National  Highways  Act,  1956  (48  of 
1956),  read  with  Rule  1  of  the  National  Highways  Hee  (Determination  of  Rates  and  Collection)  Rules,  2008  and  amended 
from  lime  to  time  (hereinafter  referred  to  as  the  ‘‘said  Rules"),  and  in  supersession  of  t he  notification  bearing  No  S.O, 
2793(H)  dated  08.08.2016  (in  favour  of  State  Government)  the  Central  Government  hereby  levies  the  fee  at  60'.?;  ot  the 
base  rate  specified  in  column  i2)  in  Table  1  for  net  road  section  length  of  85.800  km  (hereinafter  referred  to  us  “base 
rale")  lor  use  of  the  Two  Lane  with  paved  shoulders  section  or.  the  Type  of  Vehicles  specified  in  column  (I)  of  Tabic  I 
below  for  the  use  ot  Hyderabad  to  Hindi  Section  from  km  23.000  to  km  108.800  of  National  I  lighway  number  765  in  the 
Slaie  til  Telangana  and  authorizes  the  Authority  lo  collect,  eiiher  through  its  officials  or  through  a  contractor,  the  said  fee, 
namely: - 


TABLK I 


Type  of  vehicle 

Rase  rate  of  fee  per  km  for  the  base 
year  2007-08  (in  Rupees) 

(1) 

(2) 

Car,  Jeep,  Van  or  Light  Motor  Vehicle 

0.65 

Light  Commercial  Vehicle,  Light  Goods  Vehicle  or  Mini  Hus 

1.05 

Hus  or  Truck  (Two  Axles) 

2.20 

Thrcc-axle  commercial  vehicles 

2.40 

Heavy  Construction  Machinery  (HCM)  or  Earth  Moving  Equipment 
(EME)  or  Multi  Axle  Vehicle  (MAV)  (four  to  six  axles) 

3.45 

Oversized  Vehicles  (seven  or  more  axles) 

4.20 

Out- 
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I.  I  he  tee  levied  and  collected  hereunder  shall  be  due  and  payable  at  the  following  Fee  Plaza  lor  net  road  length 

specified  for  such  Fee  Plaza: 


Location  of  Fee  Plaza  (chainage) 

Length  (in  km)  for  which 
Fee  is  payable 

Rate  at  which  fee  is  payable 

Km  45.710  near  Kadlhal  village  in 
M ahabubn agar  IDisti ict 

55000 

60%  of  the  base  rales  mentioned  in 
Table- 1  above 

Km  101.450  near  Konclipurum  village  in 
Mahabubnagar  District 

30.8(H) 

60%.  of  the  bust:  rates  mentioned  in 
Table- 1  above 

2.  The  rate  or  monthly  pass  fix  a  person  who  owns  a  mechanical  vehicle  registered  for  non-commercial  purposes 
and  resides  within  a  distance  of  twenty  kilometers  from  the  lee  pla/a  is  R.s.  245  (H)  (Rupees  Two  Hundred  forty  I  nc 
only)  for  the  war  2017- IK  and  is  subject  to  revision  every  year  as  per  the  provisions  of  the  National  Highways  Fee 
(Determination  of  Rates  and  Collection)  Rules,  2008. 


3.  For  multiple  journeys  on  the  highway  section,  passes  shall  he  issued  at  the  following  rates,  namely: 


Amount  Payable 

Maximum  number  of  one  way 
journeys  allowed 

Period  of  validity 

One  and  hall'  times  of  ihe  let:  for  one  way 
journey 

'Two 

Twenty  lour  hours  from  Ihe  lime 
of  payment 

Two- third  of  amount  of  the  tee  payable 
for  fifty  single  journeys 

Fifty 

One  month  from  date  of  payment 

4.  Fee  lor  commercial  vehicle  (excluding  vehicles  plying  under  National  permit)  registered  in  the  district  where  '.lie 
fee  plaza  falls  shall  be  50%  of  the  prescribed  rale  for  that  category  of  vehicle  provided  no  service  road  or  alternative  road 
is  availahle  lor  use  of  such  commercial  vehicles. 

5.  The  driver  or  owner  or  a  person  in  charge  of  n  Mechanical  vehicle  which  i.s  loaded  in  excess  or  permissible  load 
specified  for  its  category,  shall  tie  liable  to  pay  fee  for  entering  the  overloaded  vehicle  on  the  National  Highway  to  the  fee 
colluding  agency,  equal  to  ten  times  of  tire  fee  applicable  io  such  category  of  mechanical  vehicle  and  shall  nol  be  entitled 
to  make  use  of  the  highway  section  unless  the  excess  load  has  been  removed  from  such  mechanical  vehicle. 

6.  All  definitions  including  category  of  mechanical  vehicles,  its  permissible  load,  category  of  exempted  vehicles, 
service  road,  alternative  road  etc.  shall  he  as  per  definitions  specified  in  the  rules. 

7.  The  fee  rales  shall  be  displayed  for  information  of  the  users  in  accordance  with  rules  12  of  the  said  rules. 

X.  Based  on  the  Base  rate  of  fee  per  km  lor  the  bast:  year  2007*08  as  mentioned  in  Table- 1  above,  the  actual 

amount  of  tee  to  be  charged  from  the  mechanical  vehicles  and  the  discounts  will  he  calculated  by  I  he  Authority  on  the 
basi  s  of  the  completed  length  of  the  section  and  revised  annually  in  accordance  with  Ihe  rule  5  of  the  said  rules  and  the 
same  shall  he  published  in  at  least  one  newspaper,  each  in  English  and  vernacular  language  accordingly. 

y.  The  estimated  capital  cost  of  the  project  is  Rupees  340.00  Crore.  I'lte  capital  cost  is  subject  to  variation  as  Ihe 
activities  of  land  acquisition,  utility  shilling,  live  cutting  ele.  arc  ycl  to  be  completed.  The  final  capital  cost  will  he 
notified  separately  The  Authority  shall  maintain  a  record  of  the  recovery  of  capital  cost  through  user  fee  realized  and 
after  recovery  of  the  capital  cost,  the  lee  leviable  shall  be  reduced  lo  40%  of  the  rales  and  shall  tv  revised  annually  in 
accordance  with  ihe  said  mles. 
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